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THE NONPAREIL' 


Co^rucateq G:mmes Stub Fjle 

Patented Oct. 27. 1R<6, Dec. 5. 1876. 


Job No, 


DIKECTIONS FOE FILING. 

Moisten th* G*rmm d s tab, bu^ put a * 
Paf * r underneath T o prerent >oa\ n_ 
put your dce-uisent in *<xrard puerwi. t 
the Oiled Paper and prrw**»ed fida*: and w 
close the covers in order to trire th- Uh 
time to dry n*ider a slight j restore. 
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0> 

Denver, Colo.,May 26th,1899. 

To Mr.Lee Ullery, 

Superintendent of Construction, 

U.S.Mint Building, Denver, Colorado. 

Dear Sir:- 

I herewith submit as per your request for the furnishing 
of balance of Granite knovm and styled as Arkins Granite. 

I will furnish F.0.3. cars Denver, all Granite necos- 

sary for completion of said Hint Building, for .SOcents per cubic 
foot. 

Said granite to be free from flaws,sap and first class 
I e ' Qr l r respect and to comply with specifications furnished b^ 

'i the Supervising Architect under date of December 31st, 1697. 

Texture to be uniform and same as granite now cut and in 
place in said U.3.Hint Building also per sample of said Arkins 
Granite on file in your office and furnished by Mr.John A.McIntyre. 

I agree to furnish the first large stone thirty days from 
fctime of signing contract. 

I agree to deliver all stone necessary for completion 
. of said building six months from date of signing of contract. 

Estimates to be made as per neat sizes of stone dressed 
ro,, idy for setting. 

I agree to place in charge of my ^quarries competent fore- 
ui who is familiar with quarrying in ledge formation who shall be 

i 












entirely satisfactory to the 
resentati ve. 


Government and yourself as 


their rep 


As to quurrymen. 
quarried in large quarries 


I viil employ only best of men who have 
of the United States. 


I remain, 


Very respectfully , 

(Signed) John H.Routt, 

1628 Stout Street, 
Room No.11, 

Denver,Colo. 





No. 17. TREASURY DEPARTMENT 


Form No. 168. 

THE WESTERN UNION TELEGRAPH COMPANY. 

___ __ _ INCORPORATED- 

21,000 OFFICES IN AMERICA. _ CABLE SERVICE TO ALL THE WORLD. 

Erroreca^bc eu^rfed^aiu ^ oidy^yrepeatta* a rt.^ t,0 r S * lm r ltl ( rlg ' lability • which have been assented to by the sender of the following message 

in transmission or delivery of Unreneated aie-sa^es t to th ? station for comparison, and the Company will not hold itself liable for errors or delays 

after the message is tiled" with the Company for transmtaafrui* the amount of thereon, nor m any case where the claim is not presented in writing within sixty days 

This is an UNKE PEATEU MESSAGE, and is delivered by request of the sender, under the conditions named above. 

THOS. T. ECKERT, President and General Manager. 



Washington, D.C., May 26th-99 


^ \ yywv jf' fs • - ? —s — s 

^ E G E1V E D at <629 to 1633 Lawrence 8t.. Denver. Cofa 

41 •A#F , T«I*0• 27 Paid. (lovt rate* 

Supt Ullery 

“"New Mint Denver Oolo. 

Eovernment rights are only over materials and machinery on site 
.Department instructions are based on contract 


Standard Tima. 




122,4i 


ip am, 


J.K. Taylor, cmpervising Architect 









Mb', in to ojjieial captation* ^ refer to initial in upper «nyr.) 

Qvmsuvvi §&p%vtmmt, 

miijz * *t Vte Mnpzmi&inQ ^xcMUct, 

tBE&sLinjjtmx, May 24 , 1899 . 


j 


Superintendent of Construction, 


Sir: 

I have to direct that you will, on the last day of the coming 
month,prepare and mail a letter addressed to this off ice, giving brief¬ 
ly but explicitly the following information: 

FIRST, The point of advancement of each branch of the work at 
June 30th, 1399; and, 


SECOND, A brief synopsis of the work accomplished in the period 
between September 30th, 1898 (date of last report) and June 30th, 1899. 

It should be noted that quantities are not desired, but the 
statement should be prepared in such manner as will convey readily the 
condition of tine v/ork, for use in connection with the preparation of 
the annual report of operations on buildings under the control of 
this office under date of June 30th,1899. 


Upon receipt of this you are directed to submit an estimate of 
the cost of securing photographic views of the building in accord¬ 
ance with the spirit of Section VIII of printed "Instructions to Su¬ 
perintendents ", in order that if so desired proper Departmental ac¬ 
tion may be taken authorizing you to incur a liability for obtaining 
vieivs of the building, each negative to have scratched on the lower 
left hand corner, on the film side of the negative, the an 


Z" 0 “ana corner, on the film siae oi une n^aoxv^, “ 1ftOQ 

location of the building and date,which must be June 3Gtn, 


Respectfully yours, 

k 


(3 ijp e rjcdre-i tree t 


t i 
_/ 


0 \Vl s /0/v 

OF 

APPOINTMENTS. 



44 

§1zpnvtmmt, 

tibfficz of ±Txe 3$zzvzi&vv( t 
WtesUingtcn, g. May 31, 1899* 


Mr. Lee Ullery, 

Superintendent of Construction, U. s. Mint, 

Denver, Colorado. 

Sir: 

Your action in issuing vouchers for the services of to. E. C. 
Wilson as Inspector of Granite at four dollars ($4.00) per diem, 
Sundays excepted, to and including the 18th instant, and as Watch¬ 
man at the rate of eight hundred and forty dollars ($840) per 
annum, from and after the 19th instant, is hereby approved. 

to. Wilson has this day been reinstated in the position of 
Watchman at eight hundred and forty dollars ($840) per annum, 
from date of oath. (May 19, 1899) 









Denver,Colo.,Mint Building. 

To insure prompt attention your reply must refer to the initials in upper right-hand comer . 

Jgreastiry gsparlmjeut. 


Enclosure. 


©ffijce of fhz gnpzvoising ^xclxitzct, 

WiasMngton, g. June 1, 1899. 



for expenses incurred by you in traveling from Denver, to Arkins, 
Colorado, and return, under orders from this Department, which 
please present to the Disbursing Agent of the building in your 
charge, for payment from funds in his hands appropriated for the 
building, as per instructions this day given. 


Respectfully yours. 






jJVER 


, MINT 

Form U). I 

Ed 12 15 97 2,000. f 


Y 


(new). 

AUTHORITY FOR OPEN-MARKET PURCHASE. 

[All letters in reply to official communications must refer to initial in upper right-hand comer.) 

treasury department 

office of the SUPERVISING ARCHITECT, 

Washington, D. C., June 3, 18S9. 


Superintendent of Construction, 
U.S* Mint Building, (new.), 
Denver,Colorado. 


Sir*. 


In view of the request and recommendation contained in your 
letter of the 29tll ultimo, and the public exigency requiring the 
immediate delivery of the articles and performance of the work 

your action in incurring an expenditure of seven dollars and 
twenty-five cents ($7.25.) is hereby approved, 

in securing in open market at lowest prevailing rates.* 


photographic views of the building accompanied 
by affidavits, 

0.1 IT-- 



Your attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 

nsvment to be made from the 

appro a priItior a °f o°r d thr "?.S?Mint 'Ml din S .Denver .Colo.' 

Respectfully yours, 







mtSiDENT AND MANAGER 
GRIFFIN ^ 


Not responsible for 
breakage. 

Shortage not allowed unless 
reported within forty- 
eight hours from receipt 
of goods. 


UPH AND EXPRE88 VIA NEW WINDSOR, ILLINOIS. 

10 OFFICE, 406 CHAMBER OF COMMERCE BUILD I NO. 


Y he &//r/ n C/ay 7/ffy. Co. 

Manufacturers of 

frre Prick, Jiro Proofing 

Plain and Ornamental JCollow SSuiU/ny %/ocAs 


' '**■<"* & n rczt 

Vitrified SidauratAr ZTiie and Crossing &iook s 
Oaurer P/ocArs and ’Drain ZTite 


Sriffin, $1 lino is, 


C. F. HEMENWAY, sec. 4nd T((ti 





SMO.v/rt^ 
*©reORATEO Si/RF^ee or 

TEKRACOTTA -BLOeKC. 


June 4th. 1899. 


Mr.Ellery*Esq.* 
Denver Oolo. 


Dear Sir:- 

Will you kindly inform us how soon you think it will be 
necessary for us to commence furnishinf the tile for the Mint Bldg.* 
and whether you think the 3 n roof tile will be required first. 

The v/rietr intended to write you before but have been away from home. 
Mr.McIntyre said he thought the material would be needed about the 
first of July but y© should like to haVe your advise in the matter. 
Thanking you in advance for the information *vie are* 

Yours Very Truly* 

The GRIFFIN CLAY WPG C0„ 













m* ui;? 


(All letters in reply to official communications must refer to initial in upper ripht-hand owner.) 

Sccasutra Department 

mncz of tfxz Mzcxztwcvi 
musUrxQton, f. <&. ft# 1699# 


COPY 


*♦ John A, lAslntyro* 

1305 South 8th st vl 

Cclo. 

ttr; 

Referring tc Itep&rtsant letters of January 11, 1699, anti Me/ 
lOf 1 f-99 t nedrensoc! to you, yew are advised that the contract on- 
irctj ir.tc betroen the UluU^ states of Am r tea and yourself, for 
foundation, superstructure ami roof centring of the new Mint 
Terver, Colo*, is hare by expressly declared te bo annulled* 

Steapee % fully, yours, 

L.J .GAGE 


Secretary. 




pgflVER ,HBW MINT 


i. 


To insure prompt attention your reply must refer to the initials in upper right-hand comer. 


B1 

Inclosure 


%x\m$uv% §2p&vtmmt, 

Office of tfi e Jsttpjcruismg Jwcfoitoct, 

WL&sUinQton, g. June 5, 1899 


Superintendent of Construction, 

New Mint, 

Denver, Colo. 

Sir: 

I inclose herewith, for the files of your office, a copy of 
Department letter today addressed to Mr. John A. McIntyre, the con¬ 
tractor for the foundation, superstructure and roof covering of 
the building under'your charge. 

Respectfully, yours, 


Chief Executive Officer. 









6 


DENVER MINT (NEW) . 

To insure prompt attention your reply must refer to Vie initials in upper rigid-hand corner . 

treasury g^partaetxt, 

©ifto 0f tTxje MnpzxyyxsiuQ ^xchitzzt, 

WLvL&ninQton, §. June 10, 1899. 
Superintendent of Construction, 

U. S. Mint Building (New), 

Denver, Colorado. 

Sir:- 

Your letter of the 6th instant is received and contents 
noted, in which you suggest that the Supervising Architect or 
his representative visit the Arkins quarry at this time, incident 
to the performance of further work required by a contract with 
J. A. McIntyre, assumed by the Government, for the erection of 

the building under your charge. 

It is the judgment of this office that sucn action would 

not best promote the Government's interests at this time, and 
it has been decided to refrain from complicating matters by 
deferring all such steps until a definite proposal has been 
submitted to this department, when all the phases attending 
the same will receive due consideration and such action as may 
be deemed to the best interests of the Government. 

Respectfully yours, 

fwJ j£ jp, A. j* 

Supervising Architect. 


fffi, Mm? 

Form 40. ) 

Ed. 12 15 97 2,000. / 


Imswnj Scpitrtmcnt. 

/ 

OFFICE OF THE SUPERVISING ARCHITECT, 

Washington, D. C., June 10, 1899. 

perintendent of Construction, 

U.3. Jiint Building, 

Denver, Colorado. 

Sir! 

In view of the request and recommendation contained in your 
letter of the 5 Oil instant , and the public exigency requiring the 
immediate delivery of the articles and performance of the work 

you are hereby authorized to incur an expenditure not exceed¬ 
ing one dollar and eighty cents ($1.80,) 

in securing in open market at lowest prevailing rates: 

ten gallons oi coal oil for use of watchmen , $ 1.80 


(new) 


AUTHORITY FOR OPEN-MARKET PURCHASE. 


UU Utters in reply to official communications must refer to initial 


in upper right-hand, comer.) 


Your attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 

accordance therewith payment to be made from the 

_^propnation for the "U.3.Mint Building,Denver,Colo. ” 


Respectfully yours. 




/? 


Chief Executive Officer. 




.Form 32. I 
Ed. 12-29-’94—2,000. j 

Denver,Col. Mint. 

depart went, 

Office of THE SUPERVISING ARCHITECT, 
Washington, B. C., June 15, 1899. 

Lee Ullery, 


Supt. u. 8. 


Ml ITT, 


Sir: 


Denver, Col, 


\ ,'“™ ^ °t V*» "**»**. of Fund," 

“* »«* « the MMint under your euperintendene, during the „o„th 

»“» «* « ww> (fa remittance 

7 ^ “* * fo4 “'- si ^ ■<*»< «» fafa-fa of (fa 

^ “* <* <» •»« »«faface faw fa to 

f" »/ “>« o» (fa faiWjfa, 

uding the laet day of the current month, no further remittance will he 
made to him at present . 

Respectfully, yours, 




Executive Officer. 


\ 






DENVER, NEW MINT 




T ° inaure Prompt attention 


P V mast-refer-to the initials in upper right-hand come,-. 



B1 

Inclosure 


SmsitKs Separtmmt, 

W ‘" 0t tfe S «P*wtBtnn Architect, 



linQton, (£ ot 


June 14,1899 


S ” Mr S 8 SJ;;' ° f Construction, 

Denver, Colo. 

Sir: 

r,™ ~ 7 • -> •• 

foundations, superstructure an d w f0r the 

«•* your charge. 6 ° f the buildi »S «m- 

Respectfully, yours. 



Chief Executive Officer. 




(All 


letter* in reply <« oft *" 1 


Icclos ure 


copy 


munications m net refer to initial in upper ripht-hand corner .) 

grcasWB ^xpwcixaxnt 

Qfficz of the Jtecrct&rg 

®astxitx0totx r g. <&• J une 14 ’ ■ i 899 


r J0 3402'cooper y BuUdin6, 
Denver, Colo. 


Sir: 


This Department is in receipt of your letter of the 10 
ibnt , and letter dated the 9th instant from your surety, the Unx- 
__ States Fidelity and Guaranty Co., both requesting your rein¬ 
statement as contractor for the foundations, superstructure and 

oof covering of the new Mint, Denver, Colo. 

in reply, you are advised that in view of all the circumstan¬ 
ces, the Department hereby revokes its letter of June 5, 1899, ab¬ 
rogating your contract above mentioned, upon the express condition 
that no claim for damages of any nature or kind whatsoever shall 
he presented to this Department or prosecuted against the United 
States by reason of such abrogation of your contract, and upon the 
^rther condition that you execute and return immediately the in¬ 
closed form of bond. 


Respectfully, yours, 


L .J .GAGE, 


T 


Secretary. 




DENVER MINE (ne-r) 

To insure prompt attention your reply must refer to the initials in upper right-hand corner . 



uvq §zpzvimmt f 

(8tficz 0f thz Supervising Arcfotejct, 

WLzsMngboxtr §. <£., June 23 ,189S . 

Superintendent of construction, 

New Mint Building , 

Denver, Colorado. 

Sir 

I have to acknowledge the receipt of your letter of the 
15th instant, relative to the streaks of quartz in the /Thins 
granite . What you say has been carefully noted and will re- 
| ceive consideration after the question- now pending relative to 
the contract of Vx . John /. Hclntyr© for the supers uructure, 
roof covering,etc.of the “building in your charge r .r© fully 

settled. 


Respectfully yours, 



f 



T Q Cj 
o • u • O • 




Division ok Appointments. ) 
Form No. 255.—Ed. 6 14 99 2,000. j 




Treasury department, 

office of THE SECRETARY, 


Washington, B. Cyf&Cs&ZrtCs' Sf' 1899 . 


. 


\ our attention is called to the Act of Congress approved January 12 i 8 q=; 
relating to the Official Register of the United States, which requires that- 

The Secretary of the Senate, the Clerk of the House of Representatives, the head of each Executive 
Department of the Government, and the chief of each and every bureau, office, commission or institution 
not embraced m an Executive Department, in connection with which salaries are paid from the Treasury 
the United States, shall, on the first day of July in each year in which a new Congress is to assemble 

r^.s—s;r d -■* - **“ - • ■—sit rsEK 

Also— 

-r-as, 5SS.“" D,p “ 

in compliance with, said law you are herplw a ± 

th ' “»”*“» ^ SS. 

tbe rj 110 ” rz,r* *•«- •» of 

Naiueo of person, in office before "Jit J?' ‘‘ V ' /lf » 

not be included nor should th . r ^ ° Ut o1 °^ ce on that da}^ must 

included. ° name ° an ^ r P erson appointed after that day be 

department’ DMsion^f ^ inf ° rma f on com P le[ e and forward the same to this 
’ U1S10n of Appointments, not later than August r 5 . ,Soo. 

Respectfully, yours, // fJ 





Secretary. 











No. 17. TREASURY DEPARTMENT 



Respect fully yours 



Chief of Division of Stationery, Printing, ai]A BJt 

Per 



2—75 




















No. 17. TREASURY DEPARTMENT 




i a. mcintyre, 

NERAL CONTRACTOR. 

>2-404 Cooper Building, 

enver, Colo. 

TELEPHONE 1238. 
fNER AND OPERATOR 

Granite Quarries. 


Denver Colo. July 7 1899 


Lee Ullery Superintendent. 


New Mint. Denver Colo 


Sir* 


I 1.™ «■» .o acknowledge „.. lM or yotlr 1#M „ 

tc«, or bond for the foundation , 5 Aro1 

ation superstructure and 

covering of the U. S. Mint Build- ' r °° f 

t Building, this city, 

Very Respectfully 





No. 17. TREASURY DEPARTMENT 









168 . 


'HE WESTERN UNION TELEGRAPH COMPANY. 

__ _INCORPORATED- 

21,000 OFFICES IH AMERICA._ CABLE SERVICE TO ALL THE WORLD. 


? r TR ^ M1TS . V KLlVKR S messages only on conditions limiting its liability, which have been as* 
l: c p onl 7 ^ r ^P eatm 6 a message back to the sending station for comparison, and the Comp; 

p deliver} ot L n repeated Messages, beyond the amount of tolls paid thereon, nor in any case where the 
bs^a^ is filed with the Company tor transmission. 

In IINKl£PEATED MESSAGE, and is delivered by request of the sender, under the conditions named at 

THOS. T. ECKERT, President and General Manage 


assent 



r of the following message. 
liable for errors or detayv 
rriting within sixty dapi 


EIVED at 1629 to 1633 Lawrence 8t., Denver, Colo. 


Standard Tima, 


A.HT.LO. 19 Paid Govt rate. 

Washington, DC., July 6th-99 


tiller New Mint, 

</ m 

Denver Colo 0 

contractor for foundations bond approved to-day 
V C>E. Kemper, Chief Executive officer 



















JETx# £%int of ttxo x&nitzfl jitatcs at ^zuoov^ 

©ffto ox Xhz &5skv$2x in jcftgKge, July 6, 1899. 


Sir: 


jhe Estimate of* Funds for July reached me this morning by mail from 

Washington. I conclude it was inadvertently forwarded by your office 
iirectly there. 


Ullery, 


Respectfully yours, 

Disbursing Agent. 



Supt. Construction U. S. Mint, 

/ 

Denver, Colorado. 


DfilVER IttHT* 


to inure prompt Mention your reply muel refer to tie initial, in upper riyU-haud comer. 



gteasarg gqmvtment, 

t&fficz at the SbnpzmisinQ ^rcMtect, 



^lajstiinstcrtt, g. (£te t July 8, 1899. 


Superintendent of* Construction, 

United States Mint, 

Denver, Colorado, 

Sir: 

There was mailed to you yesterday a certified copy of a 
bond,approved on the 6th instant,re-instating John A. McIntyre 
in his rights and liabilities under a contract with him approved 
April 23rd,1898,for foundations, super structure, etc., for the 
building under your charge. 

In view of the action of the Department in the direction 
indicated, therefore all the conditions which formed part of 
the contract named and its subsequent modifications approved 
December 9th, 1898,are again now in force in all particulars. 

You are now,therefore, requested in submitting your semi¬ 
monthly reports,stating the point of advancement reached in 
the erection of the tuilding,to make special mention of any 
probabilities in regard to securing frequent deliveries of 
granite in proper sequence and ample quantity to warrant the 
employment of the largest force of stone setters as may be 


necessary to push the work with dispatch to completion. 

It is probably unnecessary to call your attention to previ¬ 
ous correspondence on this subject in which it was intimated 
by the contractor that he could and would furnish per day a 
stated quantity of* cut stone equal to about 400 cubic feet, 
lewised and ready for setting. 

On the assumption that the promises and efforts of the 
contractor are sincere,it should be demonstrated between this 
time and the 31st instant whether the conditions are such as 
would indicate rapid progress of worlc,and you are requested 
at the date named to address a special communication to this 
Office conveying full information on this feature,at which time 
also you should inform this Office whether in your judgment 
any action should be taken under that clause of the contract, 
lines 12 to 17,page two. 

This Office will cooperate with,and assist,you in all 
proper efforts made to exact from the contractor faithful com¬ 
pliance with the terms of the contract in all its particulars 
and,in this connection it is proper that attention should be 
called to the fact that the time for completion of the work 
is fifteen months from April 23rd, 1898,and the contractor is 
entitled to one day additional for each days delay caused by 
the Government,which will be determined,should any exist,at 
final adjustment of the account. 


Bond given and approved December 9 th, 1898,copy of which 
is in your possession,incident to change of granite,has at¬ 
tached copy of Department letter of October 8th, 1898,and to 
which your attention is called,in which it is understood and 
agreed that such change nust not affect the time of completion 

as fixed by the terms of the contract. 

Respectfully yours. 







rorm 32. ) 

Ed. 12-29-94—2.000. \ 


Denver, Col. MUTT. 


3£reasurij department, 

Office of THE SUPERVISING ARCHITECT, 


Washington, D. C. } 


July 17, 1899. 


Mr. LeQ u llery. 


Sir: 


Supt. u. 8. Mint, 

Denver,Col. 


I have to acknowledge the receipt of your “Estimate of Funds ” required 

for the work on the building under your superintendence during 

^ the month 

July, 189 ^ , and to advise you that, as it appears the remittance 

of funds heretofore made to the Disbursing Agent on account of the appro¬ 
priation for the building is sufficient to meet all vouchers issued or to be 
issued for expenditures on account of the work on the building, to and 
including the last day of the current month, no further remittance will be 
made to him at present. 

Respectfully, yours, 



Chief Executive Officer. 



hmvt'e prompt attention 



your reply must refer to the initiate * 


m upper right-hand comer. 


(Inclosure) 


Qxmsuv tj §epmctmmt, 

©fficc of thz SnpzxvisinQ &xthiUzt r 

mxsfoiugbm, & ®. t July 17> 1899# 



Mr. L ee Ullexy, 


Superintendent of Construction 


U. S. Mint, Denver, Colo. 


Sir: 


The Custodian of the Court-House and Post-Office at Denver, 
Colo., under date of the 20th ultimo forwarded here three propos¬ 
als, as follows, for repairs to the heating plant in the building 
in his custody: 


The Michael Heating Co.,- 

Chas. J. Reily--- 

Denver Boiler & Sheet iron Works 


-$552.00 

- 633.00 

- 878.00 


He refrained from making any recommendation in the matter and 
suggested that the proposals and specification be submitted to you 
for such suggestions that may be proper. A copy of the specifica¬ 
tion is inclosed, together with report of the Engineer of the 
building, which accompanied the Custodian’s letter. 

It is requested that you will visit the building and confer 
fully with the Custodian and make an examination of the plant. If 
you consider any work emhraced in the specification unnecessaxy 
eliminate the same and hand to the official named an amended speci¬ 
fication to be used as the basis of new proposals. Submit a written 






«V 


Mr. Lee 


Jllery, Denver, Colo, 


Page 2. 


report .0 this office of the conditions and your conclusions, re¬ 
turning the inclosed papers, and if you believe the v/ork embraced 
m this specification to be required, make a statement to that 

efiecu and also as to vfoether or not you consider the amount of the 
lowest proposal reasonable. 

Respectfully yours, 




# 






New Mint. 

To insure prompt attention your rdply must, refer to the initials in upper right-hand earner. 


QvmsnvQ 

®fficz of thz SnpzvvisinQ &vctiiizck, 

Waslixtnston, g. <£., July 19,1899. 


Superintendent of Construction, 

U.S.Mint (New), 

Denver, Colorado. 

Sir: 

Refening to tne statements contained in your semi-monthly report 
submitted to this office on the 15th instant, in relation to the con- 
aincn of work at the building under your charge, as embraced in a con¬ 
tract with John A.McIntyre, you are requested, in addition to the semi¬ 
monthly reports, to forward to this office on the 8th and 23rd days of 
each month an additional report, giving the conditions as they exist, 
the amount of stone delivered, &c., to enable this office to determine 

'Aether the contractor is evincing a disposition to prosecute the work 
as promised. 

Respectfully yours. 


// 


*>r\ 

jr f Cdpervisi^g -Architect. 



2S 


DENVER Hint. ( new) 

2o insure prompt attention your reply must refer to the initials in upper right-hand comer. 


Office of fhz %yxpovoisiUQ ^rcMtejct, 

mzsMusttm, g. July 21,1899 



Superintendent of construction, 
New Mint Building, 

Denver, Colorado. 


Sir 


Please forward at once to this Office, in a tight tin, a 
sample of about one pint of dry red lead ,which will be a fair 
sample of the material the contractors are delivering at the 
building in your charge for use in painting the structural 
steel; also about one pint of the linseed oil used in connec¬ 
tion therewith. 


Respectfully yours, 




TOO 

o • o • o • 


(: minted Heading). 

York, H.Y., July 24th, 1899. 

Hr .Leo Ullery, 

oupt.of Construction, 

~ ,ev/ • ’•-lint, Denver, Colorado. 

Dear Sir:- 

: received your letter of July 14th In due time, but before 
X could answer this intelli C ently I had to refer to the Pittsburgh 
Testing Laboratory,Ltd., in Pittsburgh,Pa. .and they had to send it 
to their Chicago office. I have Just had a reply in which they state 
in regard to the Denver Mint building that they did not have enough 
• in Ct.Paul to keep one of their regular men there while this 

V '° rk TOS °° nlnC ° Ut ’ and as the contract was not large enough to war¬ 
rant sending up one of their own men, they arranged with Hr.C.F.Low- 
eth, who is ono of the best known engineers in the north west, to 
attend to this inspection. Nevertheless he should have put the regj- 
lar stamp of the Pittsburgh Testing Laboratory on the material. Re¬ 
ports from him state that it was all inspected but not all tested. 

I will seo that all material is stamped hereafter so that thero will 
be no possible misunderstanding. We have every possible confidence 
in Mr.Lowoth and know the work has boon thoroughly inspected. 

Hoping that this is satisfactory, I an, 

Yours respectfully. 


re. 


A. 


(Signed) Ja s.C. Me Gui 




No. 17. TREASURY DEPARTMENT 


■tal TELEGRAPH-CABLE COMPANY 


16 , O. 


IN CONNECTION 
WITH 


ALBERT B. CANDLER, President. 

J. 0. STEVENS, gegy, | WM, H. BAKER, V. P. & 6. M. 


THE COMMERCIAL CABLE COMPANY. 


JOHN W. MACKAY, President. 

ALBERT BECK, Sec’y. GEO. G. WARD. V. P. 4 G. M. 


ELECRA 


mcss »g e subject to the terms and conditions printed on the back of UdTbla uk. 

deceived at Main Office} Qg6, 17 th Street, Ernest & Cranmer Building , Denver. {Telephone jioc.J 

104 ex mp .s 30 paid Govt 
Washington, Dc.,tul 28,189 
Superintendent Ullery , 

New Mint 

Denver, Colo 

Visit Arkins quarry Gather information for this office do not commit 
the department or office in any matter. 

C E Kemper, Acting Supervising Architect 

11 37a 



















pUEBLO, 




To insure prompt attention your reply must refer to 


the initials in upper right-hand comer. 


Enclose, 


treasury department, 

©fftee of tfee Snpewising Jwxfettect, 

g&asfcingtott, f. ©., July 27 , 1899 . 



Superintendent of Construction, 

U.S.Mint (New), 

Denver, Colorado. 

Sir: 

Enclosed herewith find letter addressed to this office under date 

of the 12th instant, with enclosures, by the Custodian of the U.S.Post- 

Office, at Pueblo, Colorado, in relation to relaying sidewalk and cement 

ing at bottom of window areas in basement at the building in his cus¬ 
tody. 

Tne enclosures will explain themselves, and you are directed to 
visit the building named, to give the matter your consideration, and to 
advise this office fully in regard to all the circumstances, with such 
recomnendations or suggestions as the Government’s interests would seem 
to demand. 

If it is your opinion that an entire new sidewalk and cement coating 
of window areas should be laid, you are requested to so state, together 
with an expression of your views as to whether competition should be 
sought, or the proposal of J.C.Summers be accepted, and also to give the 
UUmber of square feet of surface involved. 

Please forward the papers enclosed with your report, and upon com- 
ple Uon of this duty return to your headquarters at Denver, Colorado. 


SUPT.&c., NEW MINT, DENVER, COLORADO,'- Page 2. 

Your visit to Pueblo must not interfere with the special report 
which you have been asked to forward on the 31st instant, nor in con¬ 
nection witih any possible needed services at the building under your 
charge* 

Should you find the conditions at Pueblo as stated, and that the 
vork should he undertaken at the earliest date, submit your recommenda¬ 
tion by wire in order that preliminary action may be taken by this of¬ 
fice, following the same by the enclosed papers and your report as early 
as possible. 

Your actual traveling and subsistence expenses while in the per¬ 
formance of this duty will be paid from appropriations under the control 
of this office. 


Respectfully yours, 




Denver,Colo.,Mint Bldg. 

om.pt attention your reply must refer to the initials in upper right-hand cornier. 

treasury gepariment, 

mticz erf t\iz Supervising JuxMtect, 



m.zBMn&bm, & August 4, 1899. 


Mr. Lee Ullery, 

Superintendent of Construction, 

Mint Building, Denver, Colorado. 

Sir:- 

I return herewith, approved upon its face, voucher, in 

« 

duplicate, drawn in your own favor, in the sum of.$9.35, 

for expenses incurred by you in traveling from Denver to Arkins, 

0 

Colorado, and return, which please present to the Disbursing Agent 
of the building, for payment from funds in his hands appropriated 
for "Mint Building, Denver, Colorado," as per instructions this 
day given. 

Respectfully y 



Acting Chief Executive Officer. 




' pfflVER, 


New Mint. 

prompt attention your reply must refer to the initials in upper right-hand 


4 


c 




\ 


cor Tier. 


S.H. 


(a 


Qxmsu§£yuxtmmt r 

of thz MnpzxxfxsinQ &xz\iitzxX t 

mxzMnQtotx, §. ®., August 7, 1899. 


o 




uC 


Superintendent of Construction, 
U. S .Mint (new), 

Denver, Colorado. 

Sir: 


Your letter of the 27th ultimo is hereby acknowledged, enclosing 

a communication addressed to you on the 24th ultimo, by Mr.J.C.McGuire, 

in relation to the inspection of structural metal work at the building 
under your charge. 

The statements made in your letter and its enclosure are noted, 
and as Mr .McGuire s statements ajopear to be satisfactory, you will ner* 
the use of the steel work thus far furnished for the roof, notwith¬ 
standing the fact that it does not bear the inspector's mark. 

It is probable, from Mr .McGuire's statements, that no further mis¬ 
understanding will arise and that the material hereafter will bear the 
inspector's stamp. 

Respectfully yours. 




( Acting Supervising Architect. 



jjjfVJlR• P • ^• &* C t • H * 

4 ^ rl8ure prompt atteitiion your reply must refer to the initials in upper right-hand comer. 

B 

% 

grjeastmj §zp%vtmmt, 

Qfficz of the Supzxoising ^xchitzct, 



mzsMn&ton, g. August 10, 1899. 


Superintendent of Construction, 

U. s. Mint (new), 

Denver, Colorado. 

Sir: 

Referring to your reports of August 19th and 26th, 1898, 
in relation to the proposed redressing and repointing of sand¬ 
stone facing of the U. S. Post Office and Court House building, 
Denver, Colorado, I have to advise you that no further action 
will be taken at this tine on account of the lateness of the 
season. It is suggested that you again call attention to the 
matter early next spring. 


Respectfully yours. 



DENVER,COLORADO: NET UlNT. 

To insure prompt attention your reply must refer to the initials in upper right-hand comer. 


QvmsnicV) §zpuxtmmt, 

(Qftizz of tftie MnpzxxixsinQ 


3 ^ 



( Enclosure ) 


maston 0 tcru, §. <&., August 15,1899* 


Superintendent of construction, 

United States (nevr) Mint, 

Denver, Colorado. 

o-i-> • 

o -S-j. « 

I send you herewith for your information and files an 
approved blue print of contractor's drawing 7 / 727 , detail of 
ironwork for the skylight of the building under your charge. 

Respect f ully yours, 


R. 




rtect. 


Denver, Col* MINT 

JTorm S8. \ * ■I'l J- • 

Ed. 12-29-’M—2,000. { 


? 


o 3 


treasury Ikparttnettt, 

Office of THE SUPERVISING ARCHITECT, 
Washington, D. C. August 18,1899* 


Mr. kee Ullery, 

Supt. U. 8. 


U* S*Mint, 

Si r: Denver, Col* 

I have to acknowledge the receipt of your “Estimate of Funds” required 

for the work on the building under your superintendence during *, 

of August, 7 i?o 9 , , , . ^ D,ontJl 

i>J , and to advise you that, as it appears the remittance 

of funds heretofore made to the Disbursing Agent on account of the appro- 

pnation for the building is sufficient to meet all vouchers issued or to be 

issued for expenditures on account of the work on the building, to and 

including the last day of the current month, no further remittance will be 
made to him at present. 

Respectfully, yours, 







DECEIVED at 1629 to 1833 Lawrence St., Denver. Cola 
K l,l on. Bh. Ma. 87 Paid Govt. 


Standard Tim*- 


- 

•lasllln^on, D« 0* AUgo 21, 1899* 


3upt. Tillery 


Mint, 


Report by wire ooncisely 
contr&ot since its renewal* 





been done at building tinder Mclntire 


2 P.M. 


C* E* Ketaper, acting Supervising Architect* 

■ 




Form SK jjg R> 

THE WESTERN UNION TELEGRAPH COMPANY. 

-INCORPORATED 


5 ' 


21,000 OFFICES IN AMERIC A. CABLE SE RVICE TO ALL THE WORLD. 

This Company TRANSMITS and DELIVERS messages only on conditions limiting rs liability, which have been assented to by the sender of the following message 
intrant ^ ^ guarded against only by repeating a message back to the sending statio for comparison, and the Company will not hold itself liable for errors or delays 


/> 


in tprn 1 06 guarded against only oy repealing a message uaeh. uj me seaaing siauo lor comparison, ana me company wu 1 not Hold itself liable for errors or delays 

ai Jrrf 1111351011 or delivery of Unrepeated Messages, beyond the amount of toLls paid th< eon, nor many case where the claim is not presented in writin- within sixty davs 
^f trie message is tiled with the Company for transmission. 0 J 

A ^is an t T NREPEATE D MESSAGE, and is delivered by request of the sender, jider the conditions named above. 

THOS. T. ECKERT, President}and General Manager. 



Received at 1629 to 1633 Lawrence St., Denver. 


Solo 


Standard Tima. 


1Q2 


’ 


Ch Ug Eg 55 Pa Id GOVT, 

Washington 00 Aug 22 *99. 
Sup. Ullery, New Mint, Denver 


Oolo. 


4* 

I 4- 


• 

Department wires McIntyre to Hay as follows:” Progress or 
work under ? f our contract Denvj r Mint building extremei- * 
unsatisfactory. Present conditions cannot be tolerated* 
work is progressing satisfactorily by fifth proximo 
will be obliged to assume charge of work M . Make necessary M0nt 
demand s up on c ontr ac t or, let t o-* • 

Gage, 


L J 


^Qjretar?; 1150 am. 


































To insure prompt attention your reply must refer to the initials in upper right-hand comer. 


Enclosure* 



J? 


gtteasxmj §eparlra£til 7 

©fficje trf ttue SnpzwfisinQ JlrcMiect, 

^tasMujgptou, g. ®. f ^ , 1 " ‘ ‘ * 


Mr. Lee Ullery, 

Superintendent of Construction, 
U.3. MINT, 

Denver, Col. 


Sir: 


1 enclose herewith Disbursing Clerk George A. Bartlett 1 s 

Check No. 126653, drawn to your order, in the sun of.§17.85 

in payment of your voucher for traveling expenses incurred in Going 
from Denver,Col. to Pueblo, Col., and return, under orders from 

this Department. 

Please acknowledge receipt of check. 

Re spectfully yours, 


_ '<p<- (f. — — 

Acting Chief Executive Officer. 



*. 




jgiVER C.H.& P.O. 


5 



To irtsurtf prompt attention your reply must refer to the initials in upper right-hand corner. 

greasura gjepartromt, 

©ffioe of tli* j§iipje*trij5ii%0 ^jcMtect, 


tgtasMngtmx, §. 


August 21, 1859, 


Superintendent of Construction, 

U. S. Mint (New), 

Denver, Colo. 

Sin 

Specifications have this day been sent to the Custodian of the 
Court-House and Post-Office in your city providing for a new drain¬ 
age system at the building named, you are requested to call upon 
that official, and to render him such assistance as is practicable 
with a view to securing active competition for the work and satis¬ 
factory proposals. Also, when the bids are opened, assist the 
Custodian in checking the same as to their reasonableness, am 
advise the office of your views and recommendation in regard here c. 

Respectfully yours. 



if 


Acting Supervising Architect. 

S 



DENVER. New Mint. 

S * H # 


\ T 


(-41! letters in reply to official 


communications must refer to initial 






Superintendent of Construction, 

I U. 8 .Mint (New), 

L Denver, Colorado. 

S\r: 


upper right-hand comer.) 

gjciravtmettt 

©tficc uf tfee SzcvztexQ 

. $. &. August 22 , 1899 . 


j7 4 


I | Referring to the condition of work embraced in a contract with 

T A * Mclntyre f0r the section of the building under your charge, as 
gn’enced by your telegram of the 21st instant addressed to the Acting 
■Wising Architect of this Department, and also to telegraphic de- 
* ' mde u P° n the ^tractor this day, copy of which was transmitted 

| tC " u wire ’ y° u are now directed on the 1st proximo, in submitting 
ft your semi-monthly report to advise this Department as to whether better 
I results have been secured, or whether the conditions are such as to de- 

■ ®a> the Government’s assuming charge of the work and completing the 

I s ®ie at the expense of the contractor and his bondsmen. Please accompany 
lyour report by your specific recommendation as to what action should be 

■ taken to properly protect the Government’s interests. 

I You will note that the contractor has been given until the 5th prox- 

■ 1rno to secure better results, and you will on that date amplify your 
■ Monthly report of the 31st instant,‘by a telegram advising this 
I apartment as to whether there is any change in the conditions between 


‘ e *irst and fifth proximo 


Respectfully yours. 


I S. 

r V. 







crejiary, 







j0 hN A. MCINTYRE, 

general contraotor. 

rooms 402-404 Cooper Building. 
DENVER, Colo. 

TELE PHONE 1 238. 

OWNER AND OPERATOR 

ARKINSgranite QUARIES. 


Lee Uliery, Esq., 


Supt« Construction Denver Mint, 
Denver, Colo. 


Sir:- 


& 


August 24, 1899. 


I have the honor to acknowledge receipt of your letter August 
22, 1899, advising me of the contemplated action of the Department 
on the 5th proximo unless satisfactory progress upon the new Mint 
( J^uilding being made at that date, and in reply thereto, I have 
V the honor to say: 

I am this day sending Mr. Baines to the quarry with instruc¬ 
tions to obtain all the men it is possible to work, and either by 
working ten or twelve hours per day, or by running a double shift 
of men to produce every foot of stone the quarry i s capable of 
yielding. 

I am also preparing to increase the capacity of my stone 

yards by erecting additional sheds and derricks so as to afrCoruno- 

» 

date not less than ninety-six men, and will be prepared to push 
the work with th© utmost possible expedition. 




Mint new 



c.- 


AUTHORITY FOR OPEN-MARKET PURCHASE. 


(.4U letters in reply to official communications must refer to initial in upper right-hand corner.) 



treasury department, 

office OF THE SUPERVISING ARCHITECT, 

Washington, D.C., August 23, 1399, 

Superintendent of Construction, 

U.S. Mint Building, 

Denver, Colorado, 


Sir*. 

In view of the request and recommendation contained in your 
letter of the 16th instant and the public exigency requiring the 
immediate delivery of the articles and performance of the work 

you are hereby authorized to incur an expenditure not exceed 
ing one dollar and forty cents ($1.40) 

in securing in open market at lowest prevailing rates. 

l A 

ten gallons of coal oil for use of watchmen, ■ • 


ention is called to printed "Instructions to Superin- 
Your attention 

„ nd you will issue and certify vouchers on account of 

tendents, a there with, payment to be made from the 

the above in accordance BulWinrvDenver ,Colo. 

appropriation * e ° g r pect fuiiy yours, 

|3. Ac’tir™' *^l ef Executive Officer. 





MINT New. 


n 

/ 


To insure prompt attention your reply must refer to the initials in upper right-hand comer . 

ENCLOSURE 


V .o 


Sreastxry §£partmjetil, 

Offto erf tfwe jsnpjerrrismjg g^cMtect, 

masMngtrnx, §. August 23, 1390 

'Superintendent of Construction, 

U.3. Mint Building, new, 


i 


Denver, Colorado. 


ir: 


Under date of the 22nd instant you ^ere directed by Depart- 
at letter in addition to the semi-monthly report to he submitted 
-you on the 31st instant, to amplify the same by a telegraphic 
sport as to the conditions which may exist on the 5th Proximo, 
o relation to the progress of work towards completion as embrac- 
4 in a contract with John A. McIntyre for the erection of the 
wiUtne under your charge. Enclosed,nor find, copy o. c 
tnder date of the 13th instant addressed to this office by the 
tractor named,the burden thereof being that any delay which 

Bay exist is primarily to be ascribed to the diffioul* » -cur- 
in, I ‘ of granite and substantially that this condi- 

ng ample supp- difficulties have been encountered 

ion arises from tne - “ ‘ statement in effect is that 

- quarrying the -ar r ired in round figures ,6187 

the 36,000 cubic feet o, s.one requ 

. onr i delivered at the building. It is 
0u Mc feet have been out and ?0Q0 fo0t 

, .. + of the remaining 29,624 cuoic xee„ 2000 

,alS ° . . h is V et to be out and 27,624 cubic feet 

have tcen ouarried, which is / 

t 0 , - freighted and cut. The contractor 

° ^ quarried, hankered.trei.n 



Page 2 . 


3upt. o ; . Oonstr. Hint. Denver, Colo. 


alleges in the enclosed letter that the deliveries of cut stone 
|at the ouilding ready for setting will in the future be ample and 
satisfactory. 

The main contention of the contractors is that by reason of 
the difficulties encountered in quarrying and cutting the large 

stones,the smaller stones now alleged to be cut and ready for 

<r _ 

setting as following in sequence,cannot be laid,you are thereiore 
requested to report all the circumstances which may relate to 

this phase. It is alleged that the large stones are now being cut 
C “ tn it"must'be clearly understood that this communication does 
not modify in any manner the directions conveyed in Department 
letter referred to in this communication. 

Respeotfully yours, 





Acting Supervising Architect. 






PRINTED HEADING, 


Roons 402-404 Cooper Building, 
Denver, Colo., August 18, 1899 . 


Hon. J.K. Taylor, 

Supervising Architect, 
gir . Washington, D.C. 

of Construct was „-?. rma lly notified by Superintendent 

, 1 2 n * Ij ? e Rllery ,of the approval of my bonH for the 

Iint d lui?rtinp p f+ S ^V° tU ^? and r ?of covering of the United States 
dd -3S ot yhio citv.an’i I now desire to lay before you the 
con iit^Ox- oi aifaii s and. ohe progress made with the work since 
ine date oi my reinstatement. 

Condition o f Quarry : 

_ THe granite quarries at Arkins were the sole cause of de- 
lay leading up to the action of your Department of May 26th,1899. 
-men tne change from Cotopaxi to Arkins was determined unon the 
property at Arkins was wholly undeveloped.and while it appeared 
on the surface that stone of proper quality and in sufficient 
quantity was easily obtainable,it was overlaid by large bodies of 
^rout or broken stone,which necessitated a large amount of work 
before reaching stone in sufficient body to furnish the dimen¬ 
sions called for by the work,and after stripping a large area the 
stone secured was found to be not only of a different color from 
sample submitted,but so out with seams as to be entirely useless 
tor the work, and the site was therefore abandoned and af 

^ 1 A v. — _ — —. — v. A V* . . VA rl A |1 n VA rl -P *1 -P 4* AT* "P A A 4 ‘P A AA 4 Ia ATA 1 A Tr\ 4 1. A U < 


tve 

it was en- 
ivanSteam Drill 
a twenty 


have now 


opened the ouarry to sucfi an extent as to secure a face of 25 
feet and a width of 30 feet,the ouarry being stripped off for a 
length of one hundred and fifty feet,to secure which has necessi¬ 
tated the handling of at least four thousand tons of waste mater¬ 
ial. The streaks which have heretofore retarded the work are dis 
a Ppearing as depth is secured,while uniformity of color is being 
Maintained throughtout. , , . 

Ml of the large 10* 1 stone required have been quarried 
ana. a‘considerable proportion of the 9» 9' and 7’ 11", and I 
an tici-pate no difficulty in securing the remainder called for. I 
am now prepared to load two hundred feet per day and feel confi¬ 
dent that the ouarry will supply daily all the stone that the 
? a Pacitv o^ the Denver Yards will permit of cutting. The dry 
lather has exhausted the supply oi water depended upon for steam 
y^Poses and I am now hauling the necessary water in tanks a dis- 
of about two miles I have now on the yards ready to ship to 
c.^rn^ p?r loads or two thousand cubic feet,with stone 
"°Ming out daily as rapidly as I can hope^ to ^handle same. 







oniiiip- oQtg ne Cutting Yards- 

.kGth,i899; having been warned from the site of the 


*wwraK@w» n- - «• - 

ssifeSKsfei 


^ M uu n x U11JLU " wai une icroe wnen in- 
;angs o± twelve men each. I have written 

I Q "V* V\ /> ^ M +> jmm CM J 1. _ — _ 1 W « «|« • » 


.^.11 be ... , 

5? f**■“+.„ -f "'*• points and have succeeded in obtaining 

oO tar twelve additional men,who. will commence work on the 21st 
insi.,and 1 shall continue to increase the force as rapidly as 
to 3 si ole unuil I nave the entire capacity of the shops at work, 
inere is required for the exterior walls above the water table, 
boll cubic feet of cut granite. Of this amount 6187 cubic feet 


lave been cut ,1529 set in the building and 4-653 cubic feet piled 
>n the site of the building ready for setting leaving a total of 

?QCO / _1 * - JL ~ ~_J_J J _ JL • J_ X - _1 _ i ^ XI- - 


29624 cubic feet to be received and cut in order to complete the 
(building. Of this amount some 2000 feet is already quarried,and 
^ early for shipment,leaving a total of 27624 cubic root. Should 
io unforseen accident occur the out put of the Denver yard will 
‘fully equal one hundred and fifty feet per day or perhaps more, 
iand sufficient stone can be out to complete the building to the 
'second story line by November 1st, 1899, . 

The most modern appliances are in use m the yard and no ef- 


. me mu U U iUUUOXU ~ r X XI x 1 

fort is beinr spared to push the work to the utmost. 
Edition of Work at Site of Building: 

Contrac ts' for all materials have been made exce 


>ept the roof 


tiling and sheet copper .and the contract for the former is pre- 
uared°and ready to be closed ontthe approval of Jhe material by 


The porous terra cotta reauired is nearly all 
pnd realy for shipment by the Griffin Clay llanufac- 

janufactured and reaay m M«rhl A fp 


turiS°Compsny Griifin,Illinois, ^he Marble Contractors ,F.P. 
Baglef &°c?mpfny, of Chioago^have already forwarded three oars of 

taeir materlal,which n 


as 


>een 


smal 


ion $et in plaoe 


is 


piled on the building site and „ 

*il? 0 ^e°§ ,, iolc nocessary 1 for h tho U complltion of the building 
ready f 0 f delivery and all the. structural iron work is naw.m 
place to ton of second story line.oxoept tha v protion resting 
unon the r-°lls. The roof iron is being received rapidly and 
placed on (-kg building site. . . 

' , UrSo Quantities of cement are awaiting delivery on demand 

and no ali-,? should now occur on account 01 shortage of material, 
in u-^o &rh appliances in the way_of ± electric motor derricks 

and i,*.- £ q - thr 


Thp modern appliances in the ray 01 electric motor derricks 
s e 1 at m °h‘ building permit of the setting of from two hundred 
fiftJ to three hundred feet of granite per day and I can,as 
W°y io Usiv stated,should no unforseen accident occur complete the 
to aeoond story lino by November 1st, 1899. 


ft 


'desire to impress upon your Department that in spite of 









3 


the apparent delays exist-ino- t , 

t^n the work and to assure filet f\h=n g a11 .human means to has- 
l l1 ] 1 .spare any effort no m2+Li f? al i continue to do so,nor 
faotorily complete the work oSled fo? hat personal cost,to satis- 

in this Sfer!and°i a am ao 8 J a?t th | t V reputation is at stake 
Department can’possiblv be from°n?^ r ^ m i^ ersonal motives, as the 
work m a satisfactorybanner. offlolal ones,to complete the 

(Signed^ ^ 7 John P l°McIntyre. 


COP Y 




I 



I 






Denver,Colo.,August 31 nt, 1899 . 


Log Ullory, F,sq ., 

Superintendent of Construction, 

Denver Mint (Hoy/). 


n 

VJ 


ir: - 


I huvo the honor to acknowled C o receipt of your letter of 
even date herewith advisine ne of receipt by you fron Supervise Ar¬ 
chitects Office of copy of ny letter 10th inst. and c.-ilUn- ray atten¬ 
tion to the fact that I state therein that ycu advised no of the ap- 
proval of ny bond July 26tli, 1899. 

“ his st; ^enent is an error, as is proven by your letter of 
notification plainly dated July 6th,1899, and I can only explain the 
discrepancy on account of a typographical error which was overlooked 
in copying iron tho preparatory manuscript. 

Trustinc ny error has not put you to any inconvenience, and 
assuring you that it was inadvertent on ny part, i ;un 

Very respectfully, 

(signed) J.A.Me Intyre• 




JOHN A. MSINTYRE, 

GENERAL CONTRACTOR. 
rooms 402-404 Cooper Builoinq, 

Denver, Colo. 

TELEPHONE 1238. 

OWNER and OPERATOR 

arkins granite quaries. * * * * 

ifcnvtr Colorado. Sept. tat* lew. 

Loo Vilery Esq. 

* f 

Supt. Construction. 

Denver Mint (Now) 

0 

Sir* 

Haplylny to yoip letter key I3th« 1899 requestins me 
to give the structural iron at least one eoat of paint, and to 
remedy defecting riviting, and place the iron not in the building 
Sbove the surface of the ground so as not to be Injured by the 
weather has been before me for scmo time, and I hare the h~yrr 
to now report in regard thereto that 1 have had all the iron 
not in place shored up on timbers so as to prevent injury from 
the weather, X have alto mado contract for the painting of the 
iron now in place and work thereon should begin to-<lay, 

I have also directed that all defective riviting and angles «*-u a 
be replaeed before the painters are up to that portion *t the Work. 

trusting this aotlon no matter how tardy will be eatlsfhctery to 
you, Z am. 


Very Respectfully. 



jOH N 


IYI - I (M I Y K t f 


ROOMS 


oeN iral contractor. 

402-404 Cooper Building, 

qenveR. Colo. 


tilPP HONE I23B. 


OWNER AND OPERATOR 

a rkins granite quaries. 



Denver, Colo*, Sept* 11, 1899* 


Iae Ullery Esq., 

Supt. Construction, 

Denver Mint (New) 

Sir:- 

I have been notified by my Foreman, Mr. Getts, of the reject 
tion of three marble jambs; one on Aug 11th and two on Aug* 29th 
the size of each being 8” X 10" X 11*8*. 

In regard to these rejections will you kindly inform me, for 
transmittal to Fred'k P* Bagley & Co*, what is the nature of the 
defects which causes the condemnation of these stones* 

Very Respectfully, 

&/. W 




joH N a. M5MMTYRE, 

fl£N ERAL CONTRACTOR. 

mS 402-^0 4 Cooper Builoinq, 

R0 ° Denver. Colo. 

TELEPHONE 1238. 

OWNER and OPERATOR 

arkins granite quaries. ' 

Denver Colorado. s ept. 15 1899. 


4 

Lee Ullery Esq. 

Superintendent Construction. 
Denver Colorado. 

# 

Sir. 


I have the honor to acknowledge receipt of your letter 
Sept. Ilth. 1899, and have advised P. P. Bagley & Co. of the 
causes of rejection of the various pieces of marble refferred 
to, and called upon them to at once duplicate the same. 

Very Respectfully . /^7 






DENVER MINT (ndw) 

-0 tnture prompt attention your reply meet refer to Oe initiate in upper right-hand earner. 


nr 


Sreaanru iepartment, n - 

®ftice at ifte Sttperulsing ^cMtect, Jftf' 

WLx&hinQt&n, g. <£. t s ept ember 12,1899. 

Superintendent of* Construction, 

New Mint Building, 

Denver, Colorado. 

Sir 

I forward you this day, under separate cover, sample of* 
tile approved for use under the contract of Mr. John A.McIntyre 
for the super structure, etc. of the building in your charge, the 
same being for the files of your office and your guidance in 
accepting the material. 



J. S. S 


pfflffiR, COL. MINT (New). 

nsure p)ompt attention your reply must refer to the initials in upper right-hand comer. 

gcpartment. 

Office erf ttxe ^wpetuising Ja-cftitect, 





W.<x,Bfainstau, g. ®., September 20, 189% 


Superintendent of Construction, 

0. S. Mint (New), 

Denver, Colorado. 

Sir: 

Your letter of the 12th instant is received, requesting to be 
furnished with the National Ensign for display on the office build¬ 
ing incident to work under your charge, and has been referred to the 
Chief of the Revenue Cutter Service with the request that an ensign 
he furnished of the size indicated, to cost, namely, four dollars 
and twenty-five cents ($4.25) to be defrayed from the appropriation 

for the building under your charge. 

Respectfully yours. 



-H* 



4 


7 


Jmtsnrp gepartmenl, 

Office at Xtiz JpupcKuisittg &xcJxitzct f 

^asMttjgtorix, g. ®., September 20, 1899. 


s 




(Enclosure.). 


Superintendent of Construction, 


U. S. Mint, 


Denver, Col. 


Sir: 


The statements contained in the semi-monthly report submitted 
by you, under date of the 15th instant, of operations on the build¬ 
ing under your charge are noted, with the result that a letter,copy en¬ 
closed has this day been addressed to Mr. John A. Me Intyre, contract¬ 
or for the foundation, superstructure etc. of the building. The 
column i cat ion is self-explanatory,, and you are requested on the 30th 
instant to wire this Office as to the conditions which then exist 
and to supplement the same by a written report. The allusions made 
in your letter in regard to the Inspector of granite are also noted, 
and should the officer named not possess the proper qualifications 
for the performance of his duties and for your assistance please so 
report the facts to this Office, accompanied by your recommendation 
as to the action which should be taken. This Office desires to 
cooperate with and assist you in all proper effort made to secure 


s& ti8factory and rapid performance of the work. 



1 

- V** 



n. s. mint, 

(All letters in reply to official communications mast 


nmi ton .s must tefer to initial in upper right-hand corner.') 

Smtsuvri Jlcpartmcut. 

OMfici' of the ^jecfjctury, 

Washington, September 20 , 1: 09. 


Mr, Jo ) jrt r u: Intyrf, 


Copper Building, 


TVsnrrr, He lor ado. 


Drdor d&tr of July 9th last bond va# a:prcvfd reinstating vou 
in vour rirjhi* and liabilities under a contract uith you epproved 
•tyril 20, 1S9B, for foundation*, superstructure etc. of life# 9. $. 

* int, JVnver Colorado. f»uch action wan taken by the In*artuent 
ll R«n the representations snide that successful and rapid prosecution 
®fwork rould bo accoropliishod inwards early and satisfactory com- 
Plitien. From report*, howrer, from the Superintendent of Con- 
^ruction at t hr building, it in apparent that sueh satisfactory 
^tultn hare not been #icco«^lishcd fl and the probabilities for early 
c %\etion are extremely renote. Th« deliveries of granite at the 





JoliB A. * : A Xntvj-c 


f 


b 


p«g# 2 


fn« prim* contract with you contemplated completion within 
wnt! '% v Moh oontmt wm approved April 2JI # jm>a # and 
?rl^n to thi.r period ift added the tiiw now r**frrr**tf to it i* appa** 
nrh that you haw# failed to adopt met h Iwsinr,## like method# a# 

wM raault in sHourinr rapid prevention r,nd early corip Jot lor. cf 

tlig work, 

It bn# boon reported ulno that m onnifts h.^e boon don# at the 
1«R?l7i and evidence hog baim awhwittad that ym h*?# attempted to 
anpply ftranita varylit* in color am! in character from ach other 
i fold from the approved ##wple f and that yon have deliberately *r- 
towered to deliver mi oh ummti# factory material, «0twith#t«idimr 
th# protoatf and rejection by the Superintendent of Construction. 

You are now informed that a copy of thi# latter ha* beer, f$r~ 
**r<M to tho Superintendent of Construction with direction* that 
to nhall, on the 30th inntmt, *idvi#a thi# Department by wir« a# to 
the condition# 4iioh may then axiat* and to mipplenant the #*wc by 
ft bitten report a# rolatod to the probability* of arcurin^ dclir- 
of fnatnririlft in quantity# and character #ati#fttctory, nr^ th* 
^oywant of a force mifficicnt to ineuro rapid p< rforp^noo and the 
b Mv collet ion of the «ork. 

Should #u^ report indicate that th# probability# of suooatc- 
^ performance ai-e varuo, than the Depart went will, under the 
np ^U conveyed by the contract* take #uch le*al #top# a# way be 
^ r,, i*arv to clitHriRa of the *ork f all tool# oto, provided 






John A. Ho Intyre 


* 


page 3 


# i 


for and complete the v/ork at the expense of you and your bondmen, 

Respectfully yours. 


As sistant S eore tary. 
















Denver,Col. MINT. 

^reaswrij ilcpartmcwt, 

OFFICE OF THE SUPERVISING ARCHITECT, 
Washington, D. C., September 21,1899* 



Sir: 


Lee Ullery, 

Supt. JJ. 8. MI1IT > 

Denver, Col. 

Ito » <»* ™»*»‘ * »»' "“™‘* * ***' 

,l„ xoorh on Ih. MUM *‘™« *»* 

«» • - <« «“« "T 

.ffnnd. norotCor, mo*. .. »• *»> - 

».-<*. ~ —— s * 

including the last day j 

made to him at -present. 

Respectfully, yours, 




'aal ~— 

Act lng chief Executive Officer. 


P. 





Mint. 

authority for Open-market purchase. 

U “ <n r ‘ P ' V ““■‘“•‘""O'- •»«« r,f„ u, inUM <» upp,r «,,M.*and 



treasury Bepnrtmimt, 

OFFICE OF THE SUPERVISING ARCHITECT, 

Washington, D. c., September 25, 1399. 

Superintendent of Construction, 

II.S. Mint Builsing, (new), 

Denver, Colorado* 



Sir: 


In view of the request and recommendation contained in your 
letter of the 20th instant and the public exigency requiring the 
immediate delivery of the articles and performance of the work 

you are hereby authorized to incur an expenditure not exceed¬ 
ing four dollars and seventy-five cents ($4.75) 

in securing in open market at lowest prevailing rates: 


Photographic views of work on the building 


$4.75 


\ > 


Your attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on a ^ ^ ^ 

4prop b r°IIti on a0 f 0 or rd the e COint .Denver® of"° 

I ‘ Respectfully yours, >4 ‘ /, 

Chief Executive Officer. 


To insure prompt attention your reply must refer to the initials in upper right hand 


Sjepartment, 

Office 0 f ttxe .Supextrisitxfl ^vcMtect, 



^astaixetcm, <&*r 


September 26, 1699. 


Superir.tendent o f Construetion, 

U. S. Mint, New, 

Denver, Colo. 

Sir* 

’ You are advised that the Custodian cf the Court-House and 
Post-Office building in your city has this day been authorised to a ^ 

accept the proposal cf Mr. James P. Eagan, in the e«u o « 

, 4 . the v.uildinF rained, the time to complete 

a new drainage system a« the t>uiicai . 0 i.*. , 

UiK 30 corking aw. f»« tot. of » f i^ m1 ' 

Yo . familiar »ith the character and extent of this «ork, 

it is rested, ten pmcticattc, that you till render the 

Custodian such assistance as w he neo.s.ary in securing the best 

results in the performance of the same. 

Respectfully yours, 


/ 19 _y 

Supervisirg Architect 


/ 



P.O. & Ct.H. 


J 7 


; . t 




To insure prompt attention your reply must refer to the initials in upper right-hand corner. 

B 

Qx2VLmx% gjepartmjmt, 

mficz of the .Supjevuising ^tchiteci, 

Washington, I. September 26 , 1890 


I 


■jiperintendent of construction, 


U. S. Mint (new), 


Denver, Colorado. 


Sir: 


L Th e custodian of the Post Office and Court House building in 


your city, was authorized or. the 11th ultimo, all papers on his files, 
to accept a proposal in the sum of five hundred and fifty-two dollars 
L..0O), submitted by the Michael Heatir* Company, for extending 

smoke stack, supplying hood, etc., 

Pinal voucher has been presented for payment, and you are re¬ 
vested to make an examination of the work and report thereon for 

.the guidance of this office. 

Respectfully yours. 


l( 


J-1 


/1)K> <v 

Supe rvising Archit e ct. 




grjeasmsg gjepartronxt, 


ffificz 0f tlx* gccxztxx% t 

^ Sept, 29,1899. 
<fx*lastxxixgt 0 tx, £). (£., 1 


The Superintendent of Construction, 
U. S, Mint (New), 

Denver, Colorado. 


Sir: 

Referring to your letter of the 12th instant, you 
are informed that one National Ensign 5 l/2 X 10 feet, 
for use of the building under your charge, has been for¬ 
warded by to-day's mail to your address. 

You are requested to acknowledge the receipt of same. 

Respectfully, 


Captain, R. C. s., 

Chief of Division. 




DENVER nnr 

’ U * s * MINT (New). 

T ° %nmre Prompt attention 


your reply must refer to Vie initials in upper right-hand comer. 


Qvmsuv# Szpuvtmznt, 

Office at t&e Mnpzmising ^xchitect, 


Washington, §. October 5, 


1899. 


Superintendent of Construction, 

S. Mint (New), 

Denver, Coil. 

Sir: 

In response to directions contained in office letter addressed 
to you on the 20th ultimo, you have advised this office hv wire on 
tiie .jO th ultimo and submitted a written report of same date supple¬ 
menting the same by a further telegraphic despatch on the second 
instant, all of* whicli are neroby ackno wledged and aii relating to 
the progress of the work under a contract with Mr. John Me Intyre for 
the foundation, superstructure etc. of the building under your charge. 
In view of the conditions as stated in your despatch of the 2nd in¬ 
stant it has been determined to hold in abeyance final action in re¬ 
gard to the Government's assuming charge of the work and completing 
the same at the expense of the contractor and his bondsmen. This 
action is taken, however, upon the statement that the average dailjj 

. x r rranite since the 23rd ultimo have been tv/o hundred and 
receipts ol B TtUiX 

fiffv cubic feet per day. Should, however, the deliveries at any 

tii.e fall below this average of daily receipts as based upon one 

„ vou are requested to pronptly advise this office, 
week's delivery, * 

+ i matter may be laid before the Honorable Secretai-y 
in order that tiie v 


DENVER, CO 


T 



page 2. 


of ti.e Treasury for such action as he may determine. 

It is noted in your written report, based upon the conditions 
which then existed, that you estimate the completion of the granite 
at about eight months from that time, and the entire completion at 
about one year. You are now requested on the 17th instant to ad¬ 
dress and mail to this office a special communication brieflj' but 
concisely stating the conditions as may be related thereto as to the 
number of cubic feet of acceptable granite which has been delivered, 
and also whether the estimate made by you will be changed by reason 
of any c conditions and an evidence on the part of the contract¬ 



or to exercise proper business methods in pushing the work to com¬ 
pletion. It should be noted that at no far distant day there is a 
possibility of severe winter weather which may retard the quarrying 
of the stock and the shipping of the same. 


Respectfully, 






Lee Ullery Supt. Const. 
Lonvor Hint, Denv, 


lianVOr ' Colo. Oct.lit 1899, 


Sir:- 


nenf , . t0 th " for doors In base- 

’ ;"’ ,0at ° f WMch 1 —«C« requested from The cillett 

tfc.Co. I have the honor to advise you that said company in - 

10njS ^ ^ St0Sl LintelS 10 W4 inches wide are not carried in 

St ° C " ' ' " ° Vln!; *° th orQW(iod condition of the factories it will 

• t<lke S ° n0 Ur ‘° t0 haV ° San ° ™ de of that dimensions, they inform me 
however that steel lintels 10- in width are carried in stock, and my 

order can be filled at once with material o’ that dimension. 

3 haV0 thor ef0r the honor t0 request the Department through you, 
that I be granted permission to change the dimensions of. thesteel Un 

- UU required from 10 3/i" to 10- and that you bo aufhori 2 ed to 
pe'Tiit said change at the earliest possible nonent. 

Very respectfully. 

o 


{^opy) 


»A .Me la tyre,* 



DSHVEK, COLO. 


Form 40. 

Ed. 12 15 97 2,000. 


Hint (new) 


authority for open.market 


rr~ 



"-MARKET PURCHASE. 

mutt refer to initial in upper right-hand comer.) 



^rcasurg |pe:pat 4 troeiti 


oppioe op the SUPERVISING ARCHITECT, 

Washington, D. c., October 10, 1899, 

superintendent of Construction, 

U*S. Mint Building, (new), 

Denver, Colorado. 


Sir: 


view of the request and recommendation contained in your 


letter of the 4til instant, and the public exigency requiring the 


immediate delivery of the articles and performance of the work 

you are hereby authorized to incur an expenditure not exceed¬ 
ing four dollars and fifty cents ($4.50) 

in securing in open market at lowest prevailing rates: 

one ton of ooal of 2240 pounds, for use in Super¬ 
intendent's office," $ 4.50 


Your attention is called to printed "Instructions to Superin¬ 
tendents " and you will issue and certify vouchers on account of 



DENVER MINT (new) 

To insure prompt attention pour reply must refer to the initial* in upper right-hand comer. 


Sveasutu gepartraetil, 

Office 0f Ifte JuperoiBlng Juwfttlect, 


WrUsTxiUQkm, <£., October^ll , 1899 . 



The Superintendent of* Construction, 
New Mint Building, 

Denver, Colorado, 


Sir 


I have to acknowledge the receipt of your letter of the 
18th instant, requesting information relative to certain terra 
cotta walls shown on the drawings,but which the specifications 
for the construction of the building in your charge state should 

be omitted. In reply you are advised that the six (6) inch 

> 

partitions only are to be omitted. 

Respectfully, 




O.L.Spaulding, Esq.. 

alhi 'Ml ' ? n T ^ aSUry Department, 


Printed Heading. 

1402 Marquette Bldg., Chi. Oct.3,18^9. 


'ashington, D.C. 

Pear Sir : 

+ v A » concerning the claim made by 

nwfprVfllt C •no3+c 0 ?5,* a ^ a l ns tv us ^ or J ou claim to be defective work and 

t^®. conc ^ e te floors in the basement and sidewalks 
w * ll ^S^ ie £°^“Office Building au,Pueblo, Colorado, was duly received,as 
was also the telegram of, the £nd instant from H.A.Taylor, Assistant Sec¬ 
retary , asking us to indicate by telegram our intentions respecting said 
demand. We wired you yesterday that we were investigating the matter,which 
telegram we now confirm. 

In your letter referred to, you say the concrete work supplied by us 
in connection with the basement floors and approaches "is cracking ana 
heaving to such an extent as to render the same unsafe for use, necessi- 



provisions in the specifications, and that the cement used in the work was 
of a quality inferior to the approved sample; that no cement whatever was 
used in the* lower concrete course, and that the terms of the specification 
were disregarded with respect to the requirements that: 

"All concrete to be composed of five parts clean, hard stone, broken 
to a size to pass through a 2"diameter ring, two parts clean, sharp course 
sand and one part cement, the sand and cement to be mixed dry, water ad¬ 
ded to make a mortar of proper consistency, the stone drenched and drained 
thoroughly mixed with the mortar, laid and properly tamped in place until 

free mortar appears on the surface". . , 

You also say that instead of using a portion of crushed granite in 
the upper course required by the specification, sand and gravel were sub- 
therefor. You therefore proceed to state in your letter that the 
present condition of the work contained of is due to the use of inferior 
material and the' employment of unskillful and unworkmanlike methods and 
S«m»yri +h«t we take immediate steps to remove the defective work and ma¬ 
terials and to substitute therefor without expense to the Government,,new 
floors in the basement and new sidewalks about the building in 
conform!tv with the requirements of the specification, etc., and that un¬ 
less we comply with such demand, your department will cause the work to be 
done and institute such proceedings against us and our sureties as the 
interests of the United States may demand. 

We have thus fully reviewed vour letter, that you may be assured we 
have considered the matter carefully and in all its bearings before re- 


v71n §fi « af ^ 0 + exceedingly that the condition of the concrete work is un¬ 
satisfactory at^resent^ and that you,should, have felt that the United 
x .«yV j.-? jrz in anv claims against us basarJ unrm flno 


States' is instified in making any claims against us based upon the present 
condition of the concrete work as.claimed by you. The senior member of 


this fim, has been engaged in similar contract work for the United States 
Government and others about forty years,.and the present firm has been 
engaged i n the aame line of business, doing a great deal of contract work 


for the United States, and this is the first time any claim has been made 


SKia 5 /" * hat ,0 " ha!e fit to refer to 'as defective work am 

v«^ ta l-&s afssfis afsijp.r 

■wWi “? e s “; gK ,“Tah0'?1hf 't 4 , »S“fof^e fo iir i I: 

mee \$? above requirements wilAe rejected - " als ° cement failing to 1 

ssTfeS tt& r 

and kept dry until used: all “SSSLn? 1 ?^? printed or stencil le*?hi J££ k “ 


of the building named for his ^i d “ c f e Superintendent ofe 
By i*6f6i*ence to u -*p contract we "Pinri n* u^« 

4TSM n ^. , S 1 S‘£ k , :“' " «* -« eo-enot^ „„ 

fsja Mi«ras*s‘I^ii». e»o- 

ttrt s r»« «•« n£Z7u ““ 

r -t ajwawas «.«•.« Llr; '*«- «. foiiow- 

payment or 


to, that v 
the maten 








I 


O.L.8. #3. 


mirtHo w a ?- a wa * v ? r °f the fight of the party of the firs 

ment of anv nf fhl defec tive work or material, or to require the fulfil- 
menl °J the terms of the contract". 

September ?4+i us on sa * d contract was made by check, dated 

26?h, 18% 4th> 1898 • and was recel ved by us and acknowledged September 

tinp- thA i Q§Tn^?!^ li o?i f ully yfth the specification concerning the submit- 

samples having been approved and portions of them 
° f your Supervising Architect, Superintendent and 
ri!v5$nS+ f. s ,J? r ^ the purpose of embj.ing.them to ascertain whether the 

and thA ? om ? a ~ r ?i! favorably with the sample, and such products 

and tl io manner of laying them having been accepted and approved bv vour 
^esentatives on the ground; and \e contraclprovided^hat the decis- 
i 1 Architect as to the quality and quantity shall be 

final, and the further provision that the final inspection and acceptance 
of the work, negatively speaking of course, shall be final as between the 
parties, and so long a time having elapsed since the completion of the 
concrete work, and the further fact that a contract to build ought not to 
be construed to include keeping in repair, we must insist that we have 
fully, faithfully and properly complied with the terms and conditions of 
our contract, 

.Permit us to suggest that a little investigation and enquiry will 
convince you that the soil upon which the Pueblo Post-Office^buildin^ is 
erected is of such a character as causes the building to settle for vearU 
after its erection. Proof of this can be had by examining the record^? 
the Opera House in the same block which has settled so mich that the si 
walks have several.times been renewed. wle 811 

Again expressing.our deep regret, that circumstances should have 
seemed to you to justify such a demand upon us, and trusting that vou 
will make such investigation as we have suggested with the view o/asce 
taining the direct cause of ^^a^e^to tSe concrete work, we remain® 

(Signed) L. L. teach and Son. 


side 


ascer- 


G 0 P Y. 



PUEBLO 

M 


To insure 




(Inclosures) 


S 





October 12, 1899 


Superintendent of Construction, 


U* S. Mint (New), 


Denver, Colo. 


Sir: 


Attention is called to office letter of July 27th, last, 
directing you to visit the U. S. Post-Office building at Pueblo, 
Colo., in relation to sidewalk and cement floors of basement and 
windov/ areas in the building named, and also to your reply thereto 
under date of August 5th of vhich it is believed you have a letter 
press copy. 

You are now directed, in further relation thereto, to again 
visit the building named. The work indicated was performed under 
a contract with Messrs. L. L. Leach & Son, and a copy of the speci¬ 
fication governing the work is now inclosed. By reason of certain 


inquiries made, it is the belief of this office that the contractors 
named are in the main responsible for the unsatisfactory conditions, 
and they should he required to perform such woric as may he neces¬ 
sary in rectifying defects. 


Supt._of_con8truction, 0. S. Mint, Denver, 


Colo. Page 2. 


In order that you may be in possession of full and definite 

111 ° rmatl ° n> y ° Ur attentioa caned f to the following letters 
on the Custodian’s files: 

Office letter of August 19, 1899, requesting samples of top 
layer of sidewalk, etc. 

„ t °"‘ 0e 1 '“' r ° f “• l-W* copy .f 

nl , , P "' I0 "■ ^ *• “•=•». I.. I. I*.* 

on, in relation to the defects; 

" ,r«. d i ”?' M r ° ! * lstt,,r ,ta m »«»«- 

ed to this Department by the contractors. 

The natter is submitted to you in ow 9 av 

bU * ou ln order that you may wei^i 

, e statements made, that you will further examine the side- 

^nlat. ^°° rS ^ that y ° U Wil1 8ubmit ycur specific recom- 

erdation based upon your judgment as to what you deem best for the 

interests of the Government, a«i which, if adopted, it is your 
belief can be maintained in any court. 

As bearing upon this point also, while perhaps not relevant 
it would be well to know whether the work was performed under a’sub 
contract, and whether such sub-contractor was any one of the persons 
™ontioned in your report of August 5th, last, above referred to 
Your actual travelling and subsistence expenses while i„ th'e 
Conformance of this duty will be paid from appropriations under the 
jctrol of this office,) and you are requested to report by wire as 
° ^ probable date when you will proceed to Pueblo. i„ order that 




Supt. of Construction, U. S. Mint Dentfer, Colo* 


Page 3* 


if so desired you may be communicated with at the latter point* 

You should not permit the performance of this service,however, 
to interfere with duties devolving upon you in regard to the work 
on the building under your charge, and your attention is called in 
this connection to a request made in office letter of the 5th in¬ 
stant that you report conditions on the 17th instant in regard to 
the supply of granite, etc*, under a contract with J* A* McIntyre 
which must receive your attention at the date named* 


/ 


Respectfully, 



ect. 






received at TfM A 106 West 


?rH St c>,,rn 'n cm 


42 Fx 0 27 Paid 1145Am Go vt rate 


Washington D C 18 Oct 

s„pt Ullery Care Custodian Post-Office Pueblo Col. 

Specification followed letter of twelfth Pueblo Custodian has « 

copy of contract with specification attached. 

• j K Taylor Supervising Arct. 



*onn No. 1. 



the western union tel 

~ 21,000 OFFICES IN AMERICA INCOI * PORATED 

TRANSMITS and DELIVERS message! 

**r*Mmisgk?„ ~ f u , arded a «» m!it onJ y b y repeating a messag 
after the mS', el iT e !7 of Unrepeated Me«gagr©», beyonc 
This is with the Company for transmission 

18 ** ^REPEATED MESSAGE, and is deliver© 


CA BLE SE RVICE TcfAy 

condiUons limiting its liability, which hare bee 

_ ‘°“ tofto ^^tber TOn ,nor^ n ^ d w g^&’ 

^ and.deiivered^b^uest of the sender, under the conditions named ^ 


THOS. T. ECKERT, President 


NUMBER 


at DENVER, COLO 

;no§ Street., . 


tandard Time, 


Q&c > a *pti 














































Lee Ullery, Ecq. 


office of 

w. ROE 

ikchitect 


Pueblo, Colorado .Jgt . 13 th 


^upt. Denver Mint. 

Lear nir:-~ 

In amplifi ca ti 0n of message sent you this P. «. relative 

to Side walk around the Gov. Building, I have to advise you that 

>. Roberts ,nadc final inspection of the work done by l l 

Leach ft Son on the said building, on the 22n d day of August 1893. 

My cervices as superintendent .as discontinued on Sept. 8th 1898, 

about "hich time I noticed that the piece of side walk which Hr. 

Sumers removed, and through which the cast iron gutter runs (as 

you wm remember) was cracked and getting loose, the cracks in 

the cement work being opposite the Joints in the cast gutter, 

” hl0h convinced me that it was caused by expansion and contract- 

ton of the metal casting, i also examined the walk where other 

Wot gutters run through, and found indications of cracking, but 

hotof such a charecter as to cause alarm. I immediately wrote 

Ij - L. Loach & Son calling their attention to what had happened 

l hey requested me to get Hr. Summers to renalr the saoe T 

£ j. caned 

071 Summers and showed him Leach & Son’s letter, and he went 
to ^ork and made the desired repairs- which was done, as nearly 
' 1 memory serves me, between the I5th and 24th of September 
I saw Mr. John Thatcher the Disbursing Agent this p y 


(o / 

1899 





o . d0 chapter of 
t ' OL0B A.I.A. 


OFFICE OF 

G. W. ROE 

ARCHITECT 


Pueblo, Colorado 

and he informs me that he made out the check for the final pay¬ 
ment to L.L. Leach & Son, on September 24th 1808. 



1899 





9 


Denver,hint.( new) 

insure p, ompt attention your reply must refer to the initials in upper right-hand corner. 


if) 2. 


gxmsuxu, 

(frfficz of thz Jxtpsrtrisitxg &,vcUit&ct> 

Enclosure. 

WLaBUincfbm, §. (&., October 18,1899. 

The Superintendent of* Construction, 

New Mint Building, 

Denver, Colorado. 

Sir 

I enclose herewith, for year information and the files 
of your office, a copy of Department letter of even date, ad¬ 
dressed to Hr. J.A.McIntyre, the contractor for the superstruc¬ 
ture, etc.of the building in your charge, granting the request, 
made in nis let i»er to you of the 11th instant and forwarded in 
your let ter Oj. the lBth. instant, to be allowed to substitute 
steel lintels 18“ wide over the terra cotta partitions in the 
basement,in lieu of lintels 18-3/4" wide as specified, all as 
stated in the said Department letter to him. 

Respectfully, 




f 




DENVER MINT (new) 


October IE, 1899. 

Mr. J.A.McIntyre, 

Cooper Suil&ing, 

Denver, Colorado. 

Sir 1- 

Your letter of the 11th instant, addressed to the super- 
intendent of construction of the new Mint building at Denver, 
Colorado, asXing permission to be allowed to substitute steel 
lintels 18» wide over the terra cotta partitions in the base¬ 
ment of the said building,in lieu of lintels 18-3/4° wide as 
required by your contract for the superstructure,etc.of the 
building,on account of the impossibility of obtaining lintels 
of the latter width from the mills at this time, has been for¬ 
warded to this Department by the said superintendent;and ,in 
view of the statements and recommendation made by him, and in 
order that the worK may be prosecuted without delay,permission 
is hereby granted to use the 18° wide lintels as requested. 

It is understood and agreed, however, that the above 
change is to be made without additional cost to the Govern¬ 
ment '.that the same is without prejudice to any and all rights 
of the United States under the terms of your contract; and 
without prejudice,also, to any and all rights of the United 
3tates against the sureties on the bond executed for the 


J..a.M cIntyre. Page 2. 


faithful fulfillment of the contract; also that this change 
is not to affect the tine for the completion of the entire work 
af 5 required by your contract. 

Please promptly acknowledge the receipt of this let ter, a 
copy of which has been forwarded to the superintendent of con¬ 
struction of the building named,for hie guidance. 

Respectfully, 

Acting Secretary. 

J.S.H. 


j.s.s. 


Denver,Col. MINT. 


/ 


i-orm 32. 

^> 2 ^ 94 - 2 , 000 . 


'^ r * Lee Ullery, 




Office of THE SUPERVISING ARCHITECT, 


Washington, I). C., 


October 19, 1899, 


Supt. u. 8. MINT 9 

Denver, col. 

Sir: 

I have to acknowledge the receipt of your “Estimate of Funds” required 
for the work on the building under your superintendence during month 

of October, 189g , and to advise you that, as it appears the remittance 

of funds heretofore made to the Disbursing Agent on account of the appro¬ 
priation for the building is sufficient to meet all vouchers issued\ or to be 
issued for expenditures on account of the work on the building, to and 
including the last day of the current m,onth, no further remittance will be 
made to him at present. 

Respectfully, yours, 

Chief Executive. Officer. 


DENVER, COLO Mint fugw). 

Form 40. i 

Ed. 12 15 97 2.000. J 

authority for open-market purchase. 


u 


F 


(All letters in reply to official communications must refer to initial in upper right-hand comer.) 


F 


treasury Jpeyavtraent, 

OFFICE OF THE SUPERVISING ARCHITECT, 

Washington, D. c., October 2\ , 1899. 

Superintendent of Construction, 

U.b. Mint Building, (new,), 

Denver, Colorado. 


Sir: 


In view of the request and recommendation contained in your 
letter of the 16th instantand the public exigency requiring the 
immediate delivery of the articles and performance of the work you 

are hereby authorized to incur an expenditure not exceeding 
six dollars and seventy-five cents ($6.75) 

-irv -securing in open market-at lowest prevailing rates: 


for six months water rent from November 1st, for 
use in Superintendent’s office. 


$6.75 


Your attention is called to printed "Instruct 


j- ono u U 


o upc 


x xxi* 


tendents," and you will issue and certify vouchers on account of 



the above in accordance therewith ,payment to be ma^p from +ho 
appropriation for the tt U.S.Mint Bull ding,Denver Colo « 1 

Respectfully yours, * 

Chief Executive Officer. 






br 


§ 



Superintendent of Construction, 


0. S. Mint (New), 


Denver, Colo. 


Sir: 


Youi letter of the 17th instan t, addressed to the Supervising 
Architect, is hereby acknowledged, in relation to the condition of 
work and progress secured on the building under your charge under 
a contract with J, A. McIntyre. The statements made by you are 
fully noted with the result that the Department will hold in abey¬ 
ance any further action in regard to annulling the contract named. 
Should it develop at any time, however, that there is a lack of 
Proper business methods on the part of the contractors necessary to 
secure rapid and satisfactory performance of work, you are request- 
ed to immediately notify the office of the Supervising Architect 
thereof, and accompany such report with your specific recommenda¬ 
tion in regard to serving the notice provided for by the contract. 


Respectfully, 




S 

T 


Assistant Secretary 



D * 
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No. 17. TREASURY DEPARTMENT 


' JAL TELEGRAPH-CABLE COMPANY 


THE COMMERCIAL CABLE COMPANY. 



70 EX WK AC 24 Pai*^ Govt, 
nashington DC Oct 30-99 


- 2upi .Construction 


TT ew Mint 

•M 

Denver,Colo. 


Drawings Doing made require inane 


daiDe answer to letter 


of sixteenth 


relative to horsepower. 

J.K.Taylor Supt Revising Arcitect 
1040am 

* 
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No. 17. TREASURY DEPARTMENT 


the western union telegraph company. 

INCORPORATED 


V 


21,000 OFFICES IN AMERICA. CABLE SERVICE TO ALL THE WORLD. 


This Company TRANSMITS and DELIVERS messages only on conditions limiting its liability, which havfbeen assert 
Errors can be guarded against only by repeating a message back to the sending station for comparison, an cyme oompajo 
fe transmission or delivery of Unrepeated Messages, beyond the amount of tolls paid thereon, nor In any case^here the el, 
after the message is tiled with the Company for transmission. _ „ hnv 

This is an UN REPEATED MESSAGE, and is delivered by request of the sender, under the conditioip namea aoov 

THOS. T. ECKERT, President and Genera/lyTanfager 


f the following maflMf* 
tble for errors or delays 
iting within sixty day* 


RECEIVED at 

158A.E.VH. 59 PAIj>£$40tO 1 1*18-17th St. 

Washington D.C.Oct 30-99 



Sup 't New Mint, 


Denver,Colorado 


Letter sixteenth requests you ascertain 

and advise office relative to horse-poweijspecially required for mint 

purposes in new building not including that required for heating, 

ventilating,e3.evators and lighting. . 

J.K.Taylor ,Supervising Architect,* 


2,25pm 













Chicago, 


ITov. ,4th, 1099 



;ir. C ha s . Ha r t a c 11, 

C19 . co C.Bldg, Denver, colo. 

Dear Sir:- 

In accordance v. f ith your instructions I hand you herewith for 
use of Mr .Ullery,Supt., a report of the c 02 .diti. 0 ns of af airs as I fi: 
then on ray arrival in Chicago. I called on Mr.Bagley early this oorn- 
ing»nnu, alter - explaining the situation of affairs to hira started to make 
a thorough inspection of his yards. 

I find that of the large blocks needed to finish the jambs,sills 
transoms and. lintels some ten or fifteen,being fifty per cent of those 
received and sawed, have developed defects which render then entirely un¬ 
fit for use, and as a consequence Mr.Bagley f s yards are cove h fr< 

100 to 150 pi-ces intended for jambs,lintels and sills which are perfect¬ 
ly useless necessitating their being recut into arch stones and trie small¬ 
er material required for the second story of the building. The four 
8x25 and the seven CxlO jambs which we need are not on the yard nor can 
they be made from the material now 021 hand, every bit of which on close 
inspection cither shows some vital defects or,in an instance brought be¬ 
fore me personally, shows cracks and flaws after sawing which allows the 
marble to drop in half. 

Of the twelve arch panels required Mr.Bagley has on hand one 
in the process of construction and almost ready to ship. Fourteen large 
transoms like the jambs cannot bo secured from the material on hand. The 
arch stones for the remainder of the first story are on hand and complete 
and I ve, with Mr.Bagley c nsent and approval had a car ordered in 
on which all of the first story which is on hand will bo loaded and I 
presume shipped tc Deliver before ny return from Knoxville, Term. 

After a thorough interview with Ilr.Bagloy, I believe it wi 11 bo 
more satisfactory to us to have me v.'sit trie quarry in person and mako a 
full-report of the situation as I find it so. I shall, therefore,pro¬ 
cure from Mr.Bagley sufficient funds for the additional trip 1 id start 
Sunday morning reporting to you by wire. Such amount as I procure from 
Mr.Bagley I shall include in the check duo him for estimate on my return 
to Denver. I b , tc impress upon-you and request that you will 021 your 
*s!?i?r .Ullery the fact that I find nothing indicative of 


any nog- 


1 dll u A .. 

that J 0 Republic Marble Co's, quarry is as 
other Tennessee quarry now in operation and 


loot or • of lent on Mr.Bagley's part. 

I an informed not only from Kir.Bagley but from other marble men 

good,if not better,than any 
that tho defects developing 
in the material shipped from that quarry are not confined to the quarry 
alone but is general to all Tennessee mat ore. 

Mr.Bagley has 1 large force of men at work and has mad< from 
the larger material wasted in the first story and is now ready to ship, a 
great part of the second story marble required to complete the v;ork. It 
s ens that the only difficulty is that which is now existing in the'quar- 
ry at Arkins, - ! P, the securing of a few large blocks,and s i fi n g 

upon my visit to the quarry,where Mr .Bagley 's foreman now is 
the marble 
blocks two 

r 4- A t in A VI /N A r' A /: I Vi o *P VW /} n if n « <. r« 4- 1 . . Xk _ 

.n i 


said to be quarried and ready for shipment ei-e, .. 
clear of defects I see no reason why ve should net 
reratintier of tho marble needed in a few days as the fore:i.u in ru.-.v! - l 


:U 


i « 4- 


the 


cnarge 





V* I 

tT 

r 


’Ir.Bngley's manufactory informs me that it will bo a natter of a few 
j r } 8 onl’ r to do the work here. 

I shall keep you informed by wire of ny whereabouts ana ac- 

( lions. Telegraph me J Hotel Imp rial, Knoxville, Term., until Tuesday 
nomine* After that time Wyoming Hot el, Chicago. I will advise * ou 

pYoaitly of ny departure for hone. 

Very respectfully, 

(Signed) Scott Truxtun. 









No. 17. TREASURY DEPARTMENT 


POSTAL TELEGRAPH-CABLE COMPANY 


IN CONNECTION 
WITH 


THE COMMERCIAL CABLE COMPANY 



113 ex la ac 30 Paid Govt v 
% hingt on, Dn., Nov 71899. 

Supt.New Mint , v 

^enver, Oolo. 

Bed diamond Portland cement as represented by Sample forwarded the 
twenty third ultimo cannot be accepted under McIntyres contract 

letter. 

' J.K.Taylor, Supervising Architect 1125am 



















Vfie Sriffir, C/ay 71/fy. Co. 


Manufacturers of 


Not responsible for 
breakage. 

Shortage not allowed unleee 
reported within forty- 
eight hours from reoeipt 
of goods. 


TELEGRAPH AND EXPRE88 VIA NEW WINDSOR, ILUN0I8. 

.. nr on,, niyfl 


J’/re /Brick, Jiro Proofing 

Plain and Ornamental JVatlaw S3u,idinf Ploc/cs 

Ornamontai 

7SitnY/oc* Sidoivat/c TJiio and Crossing tt/oo/cs 
Sotvor Sft/oc/cs and Z)rain Z7ito 


BHOWIMI 

9cao*ATCO Sunn*** nr 

TI45AOOTTA KHKO. 


Sriffin, Si lino is, 6 


CrZS^- 



u* 



^fid-' y/y? ?^y ' 

(ltsZs£^-~ 





^ujtr yy ~i (Lis — 

y ^ (Urt/CC- /L ? 

















DENVER MINT. 

To insure p rompt aUeillhn 

J 9 ie P c y m U#t refer 7 . 

■ mhah «PP«- right-hand comer. 

Sveasnrjj Separtnmil, 

®ffto of the Mnpammg &vtbUett, 

§. Nov . 7> j 

Superintendent of Construction, 

New Mint Building, 

Denver, Colorado. 

Sir:- 

ackno,.ledge the receipt of your letter of the 
23rd ultimo, and, under separate cover, sample referred to 
therein of Red Diamond Portland cement, which you state is 
from that being used in connection with the contract of J. A. 
McIntyre for the foundations, superstructure, etc., of the 
building in your charge. This cement received careful chemi¬ 
cal analysis which was satisfactory, but the physical analysis 
^hich has just been completed shows that it is entirely unfit 
for use. It is 14?o coarse and its setting qualities are so 
Poor that it has been found impossible to make briquettes from 
w hich the tensile strength can be obtained. Therefore, the 
following dispatch was sent you to-day, which is hereby con¬ 
firmed, and you will direct the contractor to discontinue its 
use: 

"Red Diamond Portland cement,as represented by sample 
forwarded the twenty-third ultimo, cannot be accepted under 
McIntyre's contract. Letter". 

Respectfully, 


Supervising Architect 


.a 





o 7 t 


Colo., Mint Bldg. 

' ktU rs in reply to official communications must refer to initial in upper right-hand corner. 

Tveasurvj department, 

©fticc of the Scctctavrj, 

^astiiixQtott, g. November 7, 1699 


gnclosur© • 


Superintendent of Construction, 

Mint Building, 

Denver, Colorado. 

Sir* “ 

This office is in receipt of a letter, dated November 1. 
1699, from Mr. Charles Hartsell. enclosing a Power of Attorney 
—* July 18, 1898, by dohn A. Mdntyre to George 

and for your information and guidance in the assue of voueners. 

. + this day addressed to Mr. 

enclose herewith a copy of a 

Hartzell on the subject. 

Respectfully, 

~SL : I a « ■ 



*nv#r,Oolo./'int Building. 

To injure prompt attention your reply mutt refer to the initials in upper right-ha*i oormer. 

JreaBnry tlcpnrtmcnl, 
amuc of the XWUMWmtWLW SKCRRTARY, 

ftaiuBhinotou. p. <£., Novsmbsr 6, lh9S. 


Vr. Chari#* Partial1, 

616-20 Kmest k Cranaer Rldg., 

Denver, Colorado, 

Siri- 

Replying to your latter of the 1st instant, *nolosing 
oopy of Power of Attorney, dated July 16, 16% f exeo ited by John 
A. Vclntyre to George R. Rose-Lew in, in connection with his con¬ 
tract for the Tint Building at Denver, Colorado, I have to adviM 
you that said Power of Attorney oan only be recognised by the De¬ 
partment in so far as to accept ths signature of the Attorney to 
vouchers issued by the Superintendent of Construction, for paymnt 
by the Disbursing Agent, and to perait the Disbursing Agent to 
forward drafts, issued in payment thereof, to said Attorney, said 
drafts, howover, to be drawn to the order of *r. Kolntyre • Ths 
Power of Attorney in question will be retained in the Department 
as evidence of Vr. Ross-Lewin's authority to si#i vouchers for Vr. 
Vclntyre, and the Superintendent and Piebureiiy; i^ent informed in 
'•e^ard thereto, and of the authority conveyed by said Powsr of 
Attorney* 

Respectfully. 

(Signed) H. A. Taylpr, 

p r Assistant Ssorstary* 



DENVER MINT 
M 

To insiue prompt attention your reply must refer to the initials in upper right-hand cornet'. 

Jreasxinj §epmctmmt r 

®ffixx of the Supervising Architect, 




Wistshington, 

November 10, 1899. 


Superintendent cf Construction, 

U. S. Mint (New), 

Denver, Colo. 

Sir: 

^cletter of the 4th instant is received and referring to 
that portion mhich relates to the qualifications of Mr. H. E. 
Quigley, Inspector of Granite at the building under your charge, 
and in which you suggest that the contingent force be increased by 
the employment of a foreman of construction, you are informed that 
this office does not favorably consider the suggestion. The con¬ 
tingent expenses, both as to the amount involved per annum and the 
length of term of service, is as large as can consistently be ap¬ 
proved as a charge against the appropriation for the building. 

Respectfully, 



Supervising Architect. 



pueblo,Colo.,Post Office. 


7' f 

To insure prompt attention your reply must refer to the initials in upper right-hand comer. 

JrimBmng gjepartmrot, 

Enclosure . Office at tfce jguperoising ^vchttcct, 

* ^astottgtim, g. (&. f November 10, 1899. 


Mr. Lee Ullery, 

Superintendent of Construction, 

Mint Building, Denver, Colorado. 

Sir:- 

I enclose herewith Disbursing Clerk George A. Bartlett's 

check. No. 162375, drawn to your order, in the sum of.$12.25, 

being for expenses incurred by you in traveling from Denver to 
Pueblo, Colorado, and return, under orders from this Department. 
Please acknowledge receipt. 





Chief Executive Officer. 


Respectfully, 





Knoxville ,7enn. ,:!ov. Ctrl, 1BP9 . 


ar.Chas.Hartzell, 

Denver,Colo. 

C ®" r Follo'ving the plan outlined to you in my report from Chicago up-^ 
on the condition of ’lars at the F.P. Baglay yards, I on Sunday morn 

2 . , vAMiilr^d "or tiie u.s.miu. uumiiub ■*■** ..: * *, 

iS £s.r. ■ s*s 

SnporLntondont o^the^uarrieSii^que^tic . % „a s for 

the inspection of the quarries ^dfrocurin S teansstarted to v 

them. Feeling that W Spl^I^Tcould give, I 

would be much more satisfac-or tnan a /L r ph0P an d the result 
Procured and took with me a Professional r« - - 1 whlch j wU l refer 

I 1,a.v before you herewith. io a stI ieb u * 1 

to as needed in ny report. iles a hove Knoxville on the 

The quarries are loc.'uet ‘J 1 .' ^ ^ b k fr0!n the river bank,ac- 

Tennesseo River ana about, ± °:' ‘J; J; n ? >nc\ owned b” the company. 

to which is had by a tr-ui linebuilt^.na ? ovne upon ll£5ht . 


the fact that the chann^ ^of the river, 

!,artment, has been stopped for over thirty days as is 

rhtering has oeon absolutely PP ffl R.R.Thacher,Supt .U.S. 

' ^ ST^i-ajarqnereof. In a P 


ure 

bor department, 
all 1 i 

evidenced by 
River Impt. which 


In a per- 

River Impt. «nicn ;icl . v ^r ‘h-> twpavmed me that so persistent 

sonal interview with Maj.Thaeher, a _ bi3 blasting bouys with their 
were ‘he attempts of the company ^ ‘ Prosecution unless they ab- 










^ te building, these blocks are loaded upon cars ready for shipment. 

£ *tonally called upon Maj.Thornton, the Gen.Freight Agent of the 

■ ■ . y, oxville, .ining to him t necessity of prompt 

V* C v secured his promise for immediate forwarding ana saw the cars 

SlSd out by the switch engine and placed in a train for ship- 

1°. ?o 1 1he°ouarr’' itself, I find from observation and. inquiry that 
it isV comparatively* speaking, newly developed and much of the trouble 
encountered seems to have been on account of the broken character ox 

surface. This cle is not, I feel sure,finally 

' "’a'e’conT'.m” h;>.vo in place and are one anting three steam drills of 
high pressure and three steam channelLers and have now cnanne-leu out 
drilling into blocks sufficient material to more uun unish 
thoi - Denver contract (see photo marked "A" and attached ‘'S^eto sho /i c 
cks now being broken out and photo narked 3 c • al 

so attached heret ring the general features of tne <l u arry> ™ 

1 r> «of o "A" you will notice on a line with my feet «i large seam Do 
ing mud'bed on" which the present layer of stone rests waking it easy 

to break sane out for orient. o "D",which is also hei o 

to, shows one of the loaded cars ready for shipment and the size of 
t blocks, the remaining cars being so situated tnaI w.-s un..--- 
n,ke satisfactory pictures of then individually as ™own on photo b 


•/ho is hi( T hl v spoken of as an expert marble 


attached. Mr.Smith, <uu ao iu^:u. - -- -- - „ • n-r . 

assures tie that we need fear no further delay in the ncoipt o na. - - 
al and ny own observations lead no to hereby endorse ohis statement 

' B ' • leaving Chicago, and in order tojiasten the work, I sug- 

Tt» Sj giflv propriety of dressing the sp...xu il. « _ _ 

ttH sot ■ ctlve stone could be instantly roplacod and the finish¬ 
ed material shipped direct to Denver, trus suggestion he hoa^ ti_. .... •• 

-od and instructed his foreman to make arrangements on -'-u. —ne. . . 

Eaton assures no that such arrangements have oeon consunateo ..--u 
ho will out a large force of men to worK at once getting out tne re.- — 

ing . andrils a ic forward them at once to us at for^he 

drills a e of course additional to tno other mate. i«il requires 
first story and should,if the present arrangements are carried out, -t 

conpletod Within ono month from date. 


ne'th.Tthere '"be'no'delay on tv part. I stall 

at or.ee return to Chicago,make fina.l inspection of Bagley yards,to see 
if n” su-. esti' ns have been carried out,and start upon my e i.’. n — i! 
order to^ro-.ch Denver not later than Friday of ti\is voea. 


impressed upon the railroad the necessity 01 uespatch 

^ 4 _ . - _ .X i-iva 4- l-» A 1 vs VI T C n . 


ana 


Very Respectfully, 

(Signed) Sco J t Truxtun. 




No. 17. TREASURY DEPARTMENT 


Form No. 183* * 

THE WESTERN UNION TELEGRAPH COMPANY. 


INCORPORATED 


21,000 OFFICES IN AMERICA. CABLE SERVICE TO ALL THE WORLD. 

- I f Jc / 

This Company TRANSMITS ami 13 EL. I VERS messages only on conditions limiting its liability, which have been assented to hr the lender of the ylowinar 
Errirs can be guarded against only by repeating a message back to the sending station for comparison, and the Company will uJt holdldseli: liableeirojpso 
in transmission or delivery of U nrepeateci Messages, beyond the amount of toils paid thereon, nor m any case where the claim Is uu^ preseii^d. ui wm/ig wit^/u sl 
after tbejcupssnge is tiled with the Company for transmission. ' 

lhiAis an UNREPEATED MESSAGE, and is delivered by request of the sender, under the conditions named above. 

THOS. T. ECKERT, President and General Manager. 


RECEIVED at 


U 1 4 to 1 1| 8- I 7th St. 


151 A FC WA 



21 paid govt 

Washington D C Nov 14 1899 

Supt New Mint, 

Denver Colo. 

Continue using red diamond cement until further tests scow material 
unsuitable 

J.K.Taylofc, 


308p 


Supervising Architect 
























gY^lS/O/v 

OF 

appointments. 




$nv% gjepartmeut, 

mticz of tlxe Mzcvzt&v#, 

\ 

masfeingtirn, g. <£., November 11, 1899, 


Mr. Lee Ullery, 

Superintendent of Construction, U. S. Mint (new), 

Denver, Colorado. 

Sir: 

In reply to your letter of the 4th instant, requesting the 
appointment of a Foreman in connection with the building under your 
superintendency, X have to inform you that in view of the present 
charge for the contingent force against the appropriation for the 
construction of the building, the Department cannot grant your 

request. 


Respectfully, 



Denver,Col# Mint Bldg# 




treasury gepartmewt, 

OFFICE OF THE SUPERVISING ARCHITECT. 
Washington, 1). C., November 14, 1899. 


Mr. Lee Ullery, 


Supt. U. 8. MINT Bldg., 

Denver, Col. 


I have to acknowledge the receipt of your "Estimate of Funds " required 
for the work on the building under your superintendence during the month 

of Mr ember, 18m ■ and t0 advise you that ’ U appear * the remMance 

°of funds heretofore made to the Disbursing Agent on account of the appro¬ 
priation for the building is sufficient to meet all vouchers issued or to be 
imed for expenditures on account of the work on the building, to and 
including the last day of the current month, no further remittance null be 


made to him at present . 

Respectfully, yours, 


Chief Executive Officer. 


s 



(jew Mint. 


To insure prompt attention your reply must refer to the initials in uppei' rigid-hand comer. 


%x \easury gcparlmeut, 


Office 0f tiie gixupzxvizinQ ^xctittzct. 


^iasMwjgtenx, g. November 20,1399. 

Superintendent of Construction, 

U. S. Mint (new) , 

Denver, Colorado. 

iSir: 

Your letter of the 8th instant is- hereby acknowledged, in relation 
to the condition of work under a contract with John A .McIntyre, for the 
foundation, superstructure and roof covering, &c., of the bu-lding in 
your charge. 

From the -tenor of your letter it is apparent that the condition of 
the work is not satisfactory and that the granite is not being delivered 
with such frequency as was promised by the contractor when the Depart¬ 
ment revoked its action in annulling the con-rac-. 

You are requested, therefore, to amplify your letter of the 8th in¬ 
stant, by suiting whether you desire to make any speciiic recomendauion, 
as provided for in office letter addressed to you on the 24th ultimo. 

In submitting your reply submit the number of cubic feet of granite yet 
to be delivered, with the approximate average of delivery of granite 
each day for the last sixty days preceding the date of this letter. 

Respectfully, 



/ 


Supervising Architect. 


jglv'ER 


MINT 





To insure prompt attention your reply must refer to the initials in upper right-hand comer. 

i 

grsasxa*# geparlroetxt, 

Office of ttuc ^upjcroiBiug £,rcfeiiect, 

mansion, 3*. 

November 20, 1899. 

• I 

r jrintendent of Construction, 

U. B. Mint (New), 

Denver, Colo. 

Sir: _ , . 

Your letter of the 13th instant is received mini* in relation 

to the contingent force employed at the building under your ohaige, 

but incidentally referring to progress of work under contract wi,, 

John A. McIntyre for foundations, superstructure, icci c €> 

etc. The statements made are duly noted, and n your J ua 9 ne ’‘ _ 

the services of watchmen are unnecessary, please so reco.anen , 

order that the natter may be laid before the Honorable tne Secretary 

of tine Treasury for such action as he nay direc '* 

« +Vl _ o 4 -"u instant, to which reply has this 
Your communication ol the cti 

x- +v fi + the contractor is caking 
day been rnde, * ows no indication that tne cc no 

L , pr . al!ifc6 read'' for setting with such dispatch as to 

deliver ol granioe - 

. „ contingent force by the employment of a 

warrant increase m -J.e co & 

v v. «« the contractor increases the daily 

foreman. As soon, however, as t < 

. „ to rar) id performance of work, you may bring 
delivery witii a view to raj l 



of Construction, Denver, Mint. 


Page 2. 


SUpt 


the natter again to the attention of this office for such action 
as may be determined in relation to the employment of a foreman. 

Respectfully, 












MINT. 

(AU letters in reply to official communications must refer to initial in upper right-hand corner.) 

treasury -Department, 

©tftcc ctf the JFuperuising grVchitzct, 

OTasMugtcnx, g. (£., Nov . 23, 



Superintendent of Construction, 

New Mint Building, 

Denver, Colorado. 

Sir:- 

I have to acknowledge the receipt of your letter of the 
14th instant, relative to the use of Red Diamond Cement which 
has been approved for use under the contract of Mr. J. A. Mc¬ 
Intyre for the superstructure, etc., of the building in your 
charge, and in v/hich you state that the use of this cement is 
being continued in the proportion of three parts cement to 
five parts sand, on account of the excessive amount of coarse 
matter contained in the cement. 

Your action in this matter meets the entire approval of 
this office and these proportions should be required until the 
proportion of coarse matter is reduced to the requirements 
of the specification. 

The tests of the sample forwarded by you show 18/® coarse 
matter, and an average tensile strength of 473 pounds. 

Respectfully, 


wV 



itect 



To insure prompt attention your reply must refer to the initials in upper right-hand, comer. 

greasing gjcpartmetxt, ^oX 

OSfcficz ctf thz MvipzmizinQ QxcUiUct, 

W.nsliinQlBn, -p. (C., 

November 27, 1899. 



Superintendent of Construction, 
U. S. Mint (Mew), 

Denver, Colo. 


Sir: 

This office has been gathering certain information in regard 
tc rint machinery, etc., from the Super inter dent of the U. S. Hint 
at Philadelphia, Pa., from which it is recognized that changes 
oust he made from the present scheme of the interior arrargener- 
of the building under year charge. Please inform this office as 
to what work 1 as been performed on the drainage system or it. the 
erection of interior partitions, aid you are requested to direct 
the suspension of all work on these two branches until the ratter 

has been further considered ard a conclusion reached. 

■Respectful Jy» 


Supe i*v iin it ;g Arc, 1 ‘it ec • 

x * 

if * 

M 


DENVER,COLORADO* NEV r MXIIT. 

(AU letters in reply io official communications must refer to initial in upper right-hand comer.) 

Jr^asurg gapartmaut, 

(Office at ttie Snpzxxixsing Qxcftit&ci, 


( FORWARDING ) 


^asfrinjgptcm, §. <£., November 29,1899. 


The Superintendent of Construction, 
United States (new) Mint, 


Denver, Colorado. 


3ir: 


For your information and files,I enclose herewith copy 
of office letter this day addressed to the contractor for 
the superstructure of the building under your charge,and, 
under separate cover,there has been forwarded an approved 
print of the wall linings for vaults therein referred to. 


Respectfully, 


R. 




DFHVTT*COLORADO: N• ’ HIUT* 

(All letters in reply to official communications must refer to initial in upper tight hand comer.) 

treasury gcpartmctit, 


(Qttizz at the jsupjesxrisitxjg <2V*xtotect ( 


{ FOWAKDIHG ) 


mashinsto, g. *ov«raber 29, 18M 


Mr. John A. McIntyre* 

404 Cooler Building* 
Denver, Colorado. 

Sir: 


I art in receipt of your letter of the 80th instant, 
enclosing ooiujunioation and blue print in triplicate from 
the oillette-Hersog Manufacturing company relative to the 
wall linings for the vaults to be installed in the United 
States Hint BuiIcling* Denver*Colorado*and one of said prints 
has this day been returned to you,approved. 

Your request for full sise detail shoring goose necRs 
from gutters to down spouts cannot be complied with*as 
the worK in question is shown at a large seals on drawing 
2rl9 • 

Tliat portion of your letter relative to waiving min 
inspection of ^notarial for vault linings will foria the 
\ gufcgeot of another coi a.un.1 cation. 


HespeotAilly, 
(signed) 



dofol# SttPurvlainp: Arohiteot. 


?s 


No. 17. TREASURY DEPARTMENT 



John A. McIntyre 


GENERAL CONTRACTOR , 

ROOMS 402-404 COOPER BUILDING, 
DENVER, COLO. 

Telephone 1238. 

OWNEH AND OPERATOR 


Denver Colo* Dec* 4 1899* 


Arkins Granite Quarries. 


Lee Ullery Supt* Constn* 

4 4 

Denver Mint* City* 

4 

Sir. 

I have the honor to acknowledge receipt of your letter 
Dec* 1st. relative to interior partitions and drainage system, 

4 

and have directed my foremen accordingly. 



Very Respectfully* 







DEHVER, COLO. Dec. 5, 1899. 


*r 


p 


fiRST National Bank 
of Denver. 



flop* Lee Ullery, 

Supt. U. S.Mint Building, 

DE1TVER, COLO* 

pear Sir: 

I would be under very many obligations to you if you could 
find time to give me a brief statement of the present condition of 

V 

aifeirs connected with the work under Mr. McIntyre's contract, and 
which is under your supervision. 

Of course, you understand the very great interest I feel in 
seeing this contract successfully completed, and I desire to see the 
m \ done in ful1 compliance with any suggestions you shall he kind 
£ aoigh to offer in connection with the progress of the work. I 
°uld therefore he very much pleased to have any such suggestions, and 
£ls o, if proper, your private judgment as to the manner in which the 
Afferent branches of the work are being carried on by those in charge. 

Very truly yours, 


\ 

% 








DENVER, COLO. 

Form 40. | 

Ed. 12 15 97 2,000 / 


Mint (new) ' • 

AUTHORITY FOR OPEN-MARKET PURCHASE. 


‘ AU letters in reply °^ clal communications must refer to initial in 


upper right-hand comer.) 


treasury Separtraeut, 

OFFICE OF THE SUPERVISING ARCHITECT, 

Washington, D. c., December 5 

Superintendent of Construction, 

Mint Building, (new), 

Denver, Colorado. 




1899. 


Sir: 

In view of the request and recommendation contained in your 
letter of the 1st instant and the public exigency requiring the 
immediate delivery of the articles and performance of the workyOU 

are hereby authorised to incur an expenditure not exceeding 
four dollars and fifty cents ($4.50) 


in securing in open market at lowest prevailing rates! 

one ton of coal (2240 lbs) for u^je in Superintendent's , 

Office, $ 4.50 


Your attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 
the above.in accordance therewi th. payment tO be Be if :'ru .• 

Propnation for the "Hint Bull ding, Denver .Colo. 

3. Respectfully yours. 







d to 


rfji 


reply to official communication* must refer to initial in upper righthand corner.) tyjC* 

%xzumx% §zpm:tmmt, 





t&fticz of fhz Mmpzxoi&ing Qxchitzck, 

^ajsMugtmx, g. De ceniber 8, 1899 • 






The Superintendent of Construe oi on j 

Bl 

U.S.Mint (New), 

Denver, Colorado. 


Sir: 


Enclosed for your information find copy of office letter this day 
addressed to Mr.John A.McIntyre, contractor for the erection of the super¬ 
structure, &c., of the building under your charge, waiving mill inspection 
of vault linings and also stating that this office will interpose no ob¬ 
jection to the use of stock material for the work. 

Respectfully, 



orrh 

















Mint. 



AUTHORITY FOR OPEN-MARKET PURCHASE. 

[All Utters in reply to official communications must refer to initial in upper right-hand comer.) 


7 


^reasm-y gepartmewt 



Office of the SUPERVISING ARCHITECT, 

Washington, D. C\, December 8, 1899. 
The Superintendent of Construction, 


Mint Building, (new,). 


Denver Colorado. 

Sir: 

In view of the request and recommendation contained in your 


letter of the 11th ultinO,and the public exigency requiring the 


immediate delivery of the articles and performance of the work yOU 

are hereby authorized to incur an expenditure not exceeding 
one dollar and eighty cents ($1.30,) 

in securing in open market at lowest prevailing rates: 

ten (10) gallons of coal oil for use in watchmen's 

lamps, $1.80 


stour attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 



xecutive Officer^ 



STANTON 

(AU letters in reply to official communications must refer to initial in upper right-hand comer.) 

( lK closure) Smuntn? Department, 

<&fficz of fhz MnpzxvisinQ ^vcMtzct, 


i 


WiK&Mngton, B. 

December 11, 1899. 


Superintendent of Construction, 
U. S. Mint (New), 

Denver, Colo. 


Inclosed is a copy of a letter dated the 9th instant addressed 
to the Surgeon in Charge of the II. S. Sanitarium, Ft. Stanton, New 
Mexico, m relation to securing proposals for plumbing supplies re¬ 
quired at that station. Upon receipt of a schedule from the 
Surgeon, please endeavor to secure the best competition possible 
for furnishing the articles and delivering them at the nearest 
railway station. The sanitarium is located some distance from the 
railroad, and tne hauling necessary will be attended to by the 

Doctor m charge. It is possible that definite estimates cannot 

« 

be obtained as to the cost of freight, and ,in this event the bids 
should provide lor delivering the goods on board cars at Denver, 
you to advise uhe office of the probable cost of freightage Jn for¬ 
warding bids here, submit your specific recommendation m the mat¬ 
ter of acceptance. The L. Wolff Mfg. Co., #1533 Ela-ve St., Denver, 
Colo., should be invited to submit a proposal, they having bid 
formerly on these supplies. 


e* 


Respectfully, 
yf,, • SupervisingKrcfiltect. 

\ i 






— t 

PHILADELPHIA, PA. 

DEC 12 1^99 

RECEIVED. 





•> 


fl. STANTON 
* M 

letters in reply to official communications must refer to initial in upper right-ho/ad corner,) 

treasury department. 

©ffic£ erf tlxe Supervising ^xtfxlXzcl, 

aasWnston^^^j. g> 1399 . 

Surgeon in Charge, 

0. 8. Sanitarium, 

' It. Stanton, N. M. 

(ThrO'fch Supervising Surgeen-Oenerai!, M. H. S.) 

Sir: 

The receipt is hereby uoknowled. ytd of your letter of the ?.0th 
ultimo and Hologram of the 8th instant in relation to plumbing sup¬ 
plies re pared for nse at the sanitaria under your oharge. It is 
tJie practice of the Department to require active competition, *hen 
poe.title, in matters of this Kind, and it is considered that the 
interests of the Government 'wuld bo better sub.-.orved by so aoing 
in this instance; besides it has been intimated by the Supervising 
Surgeon-General, Karine Hospital Service, that some of the. items 
embraced in the schedule submitted by yon might be omitted and the 

total coat reduced. 

It is requested, therefore, that you will revise the schedule, 
limiting the to absolute necessities, and then forward a copy, 

or copies of the same, to Mr. Lee Olleiy. ^erintendont of Con- 
a tructii;n g < Mint (New), Denver, Cole., wi.tli request ttuxt lie 
invite prepaid. and forward them to this Desartcient for the supply 
of the sate rial, and the delivery of the same at the nearest railway 


* £ 

Surg#on. Ft. Stanton nanatarium 

-.- Page 2. 

m ** **'•*<••* 4mmm -«•»«•» mm-mi ^ r n >r »■ m> 


to the sanitarium, you to advise him particularly as to the name 
of the station and the line of railroad upon which it is situated. 
Ifir. Ullery Till he Msnunuoated with from this office in relation 
to the matter and requested to use his best efforts to secure the 
Boat active competition possible. 


Referring in this connection to Department telegram of October 
lltli, last, allotting the sub of $3,000.00 on account of proposals 

tP be secured bp you for repairs at that otaoion, you aro advised 


that th6re have already been debited against that accoiait the 
following suns* authorised on the dates indicated, vis., 


Oct. 83, 1899. 
t)ec.§, 1899. 

■Repairs ' 

ho ll&IJs. 



v)JL (b* 

Nails — 



D0O.2, 189?. 




Dec.!', 181-’. 


Total—. 



you are requested to advise this office- ianed lately as to 










Scj $ 


Enclosure. 


B 


Qvmsuv# §zmxtmmt f 

mtAcz of fhz Snpztvising ^vchitssct, 

muzUnffton, §. December 12,1899. 


Superintendent of Construction 


U. S. Mint (new). 


Denver, Colorado. 


Sir: 


In reply to your coramunication of the 8th instant, I have 
to call your attention to endorsement on the back of letter dated 
the 24th ultimo from the Custodian of the Post Office and Court 
House building, Denver, Colorado, which letter, with enclosures, 
was referred to you on the 4th instant. Copy of the endorsement 
is herewith enclosed. 



Respectfully, 

- ’ ^upirvisi 


COPY. 


I)e 5™ r > Colorado. Post Office 
and Court House. Illce ‘ 

, Subj ect: 

Changes desired in partitions. 


n Treasury Department, 

Office Supervising Architect, 
December 4,1899. 

Respectfully referred to the 
Superintendent of Construction, 
y Mint (pew), Denver,Colorado 
tor examination, report and recom¬ 
mendations j if approved that a 
speciiication be prepared and 
proposals taken and be forwarded 
through the Custodian, with the 
return of these papers. 

Amounts must be given for each 
separate portion of the work. 


(Signed) J.K.Taylor, 

L Supervising Architect. 
C.E.K. 


DENVER, COL* Mint* 


(fo 


Form 34 
Kd. 1210 97 1 


-• \ 

,000. f 


advising or remittance 


or HINDS 


% 


/ 


m • 


J 


\ 


Sir: 


treasury 

artraent, 

ft 

omoi or SUPERVISING ARCHITECT, 

Washington, D. C., ^December 12^9 

1 ' 


1 our estimate of funds required during the 


t* 


mon th ofi 



189 9, for the work under 


• December, 

your charge, is received. 1 have totSfae you that a 


remittance of $ 10,000* oo t™ to 

Disbursing Agent, has been requested. 

Respectfully yours, 


«Vv . 


James L, Fed 


V 



^ _ 

Chief Executive Officer. 



Mr. Dee Ullery, 


Superintendent V. S. M j OT> ( New , > 


Denver, Col, 






{Al letters in reply to official communications must refer to initial in upper rigM'kand comer.') 

Sreastma §vpixvtmmt r 

Office of thz j&npmrisitxg ^xcUiUct, 

W'K&hinQtenx, §. Deo. 15, 1899. 


The Superintendent of Construotion. 
United States Mint (Nev), 
Denver, Colorado. 

Sir: 


You are hereby directed,when your duties 
will permit and without unnecessary delay,to visit 
the United States Post Office Building at Pueblo, 
Colorado,Mr.L.B.Strait,Aoting Custodian. You will 
find on his files Department letter of the 2nd ultimo 
enclosing copy of Department letter of same date ao- 
oepting the proposal of Mr.J.C.Summers,for supply 
of work and materials in relaying sidewalk on Main 
and Fifth Street sides of the building,area floors,&o. 
Copy of the contract,having attached thereto copy of 
the specification governing the work,will also be 
found in the possession of the Acting Custodian. 

Your attention in called to copy of letter 
on the Acting Custodian*3 files,addressed by him to 
this Office under date of the 7 th instant in relation 
to this work,and you are requested to give your oareful 







- 2 - 


speoial attention to this matter to ascertain whe¬ 
ther the provisions of the specifications have been 
fully complied with at all points. It should be 
noted also that,in correspondence leading to this 
matter,it had been alleged that Mr.Summers had 
successfully performed work of a similar character 
in the City of Pueblo,whioh had satisfactorily met 
all tests. It should be noted also that the con¬ 
tractor guarantees that any and all defective work¬ 
manship found within two years will be repaired by 
him without expense to the Government. 

After gathering all facts and reaohing 
a oonolu8ion,you are requested to submit a written 
report,aooompanied by 3uoh specifio recommendations 
as may seem to you to be demanded by due regard for 
the Government's interests,and including such sug¬ 
gestions as may be neoessary to insure satisfactory 
performance and oompletion of the work in full accord 
with the terms of the agreement. 

Advise this Office by wire as soon as you 
oan determine the probable date of leaving Denver,in 
order that,if so desired,you may be oommunioatod with. 


~3 


Your actual traveling and subsistence 
expenses,froa Denver to Pueblo,Color ado,and 
return,will be paid from appropriations under 
the control of this Offioe. 

Hespeotfully. 





JO ■ 



u 4o tXCs letter Jw 

ini Halt in upper ri;\t-han<l 
%rner mutt (* referred to. 



Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 





Washington, Dec. 18, 1899. 


Superintendent of Construction, 

U. S. Mint Building (New), 

Denver, Colorado. 


Sir:- 

I have to acknowledge the receipt of your letter of 
the 12th instant, in which inquiry is made relative to wood 
fillers in connection with lintels in the building in your 

charge. 

Please obtain a proposal from the contractor for ..he 
omission of all wood fillers as specified, and for covering tne 
entire faces of such lintels and their soffits with terra cotta 
fireproofing, and forward it to this office as soon as possible 

with your definite recommendation. 



Supervising Architect. 


J.G. 




C OLO • 


DEff£ R J!!t... 

.12 15 97 2 , 000 ./ 


Ed. 


Mint (new). 

AUTHORITY FOR OPEN-MARKET PURCHASE. 

UU letters in reply to official communications must refer to initial in upper right-hand comer.) 



treasury department. 

office OF THE SUPERVISING ARCHITECT. 

Washington, D. C., December 22, 1899. 

Superintendent of Construction, 

U.S. Mint Building, (new), 

Denver, Colorado. 

Sir: 

In view of the request and recommendation contained in your 
letter of the 16th instant and the public exigency requiring the 
immediate delivery of the articles and performance of the work you 

are hereby authorized to incur an expenditure not exceeding 
four dollars and seventy-five cents($4.75) 

in securing in open market at lowest prevailing rates: 

photographic views of work on the building, $4.75 


Your attention is called to printed "Instructions to Superin 
tendents, 11 and you will issue and certify vouchers on account of 
the above in accordance therewith t payment ie n L -* ; ' 

appropriation for the “Mint 3 uilding^njj^,'^olo^ 

Respectfully yours, 

.ive Officer. 






c 

'* ■ 

t 

‘ * / 

Denver Colo, ^ec* 26 1899 # 

‘ / 

Lee Ullsry* Bsc l # 

Supt. of Construction. 

4 

Denver Colo. 

Dear Sir. 

I have called the attention of The ^riffin Clay Mfg, 

4 I 

Co. to the contents of your letter Dec. 2lst. and will advise 
you promptly of their action as soon as word is received from 

Very Respectfully. 


^ A. MCINTYRE. 

Coo«» B 0 n.r.N 0 . 

B 00> lS 1 PEN VEB. COLO. 

Telephone 1238 . 

AND OPERATOR 
TN , S GRANITE QUARRIE. • 

abb iN 


them. 




a. McIntyre, 

^ GENERAL contractor, 

. 402-404 COOPER BUILDING. 

B O 0 * DENVER, COLO. 

Telephone 1238. 

oW N*B ASD OPHiTO* ' - 

abBIN 's granite quarries. Denver Colorado, j-an/ 4 I900 # 


Lee Ullery Esq* 

0 

Superintendant Construction* 

Denver Mint (new) 

0 

Denver Colorado* 

4 

De ar Sir* 

Mr# Charles Hartzell wires me to-day from Washington 
D* C* directing me to inform you that in order to relieve you 
from an unpleasant responsibility, and to secure the more rapid 
production of granite, he has laid before the Department the 
difficulties surroundsing the procurement of unifrom colored 

4 4 

stone for the U* S* Mint Building at this city under your charge 
and requested It: to take such steps as will allow you more 

4 

latitude in the acceptance oi* said stone* 

4 

Trusting such action will meet your approval I am. 

0 

very Respectfully* 



MINT. 



gB.COkO. 

Form 40. 

v a 12 15 07 2 , 000 . 


F 


AUTHORITY FOR OPEN-MARKET PURCHASE. 

(AU letters in reply to official communications must refer to initial in upper right-hand comer.) 


treasury department. 



OFFICE OF THE SUPERVISING ARCHITECT, 


Washington, D. G T ., January 3, 1900. 

Superintendent of Construction, 

I U.3. Mint Building, 

Denver, Colorado. 


Sir*. 

In view of the request and recommendation contained in your 
letter of the£6til ultimo, and the public exigency requiring the 
immediate delivery of the articles and performance of the workyOU 

are hereby authorized to incur an expenditure not exceeding 
four dollars and fifty cents ($4*50J 

in securing in open market at lowest prevailing rates. 


one ton of coal (2240 lbsj for use in Superinten- 
dents office. 


$ 4.50 


, +/ _ printed "Instructions to Superin- 
Your attention is called to prince 

pprtifv vouchers on account oi 

tendents," and you will issue and 

Davment to be mate fron the ap- 

the above, in aooordanoe therewitn^2 | Denver .Colo. " 

propnation for the Mino .uij - a 




Respectfully yours, 

f 



—U * —-_ 

Chief Executive OfficerT^? 


( ? K nTT ED HEADI MO) 



.Stanton,K.M. ,3>©co iber 18,1899. 


;;r.Loe Ullery, 

Superintendent of Construction, 

G.S.Hint (Mew), Denver, Colorado. 

Sir 

I i .ri directed by the Suporvisinc Architect to sub:nit to you 
;i ' Ust of f iunoin S materials that you nay be able to obtain satisfac¬ 
tory proposals for the sane. Please stipulate that all articles are to 
be delivered in £ood condition at Capltan, a station on the El Paso 

...m. . j>-t.'.eastern Railroad, free of all transportation charges. The 
list of articles is as follows: 


SEWED PIPE AMD PITTI1TGS 

oOO feet, four inch sewer pine 

12 ,f " n n y 3 

" " " one-quarter bends 

SOIL PIPE AMD PITTIMGS 

2o0 1eet,four inch Standard soil pipe 
150 feet, two inch " " " 

ID four inch standard sanitary tees 
3, our standard sanitary bends 

four by two standard sanitary tees 
two inch standard sanitary tees 
t :o inch standard one-quarter bonds 
l^two inch standard one-eighth bonds 
0 four inch lead bends 
0 two inch brass ferrules 
t four inch brass fer -ules 
t four inch brass clean-outs 
6 two inch brass clean-outs 
24 four inch soil-pipe hooks 

7? APS AMD LEAD PIPE. 

6 four inch plain load trap screws 
if 1-1/2 inch pi;,in S lead traps 
12 1 - 1/4 inch * " " 


2 


1 coil l-l/2 inch lead pipo 
1 coil l-l/4 inch lead pipe 
1 coil 5/8 inch X strong lead pipe 
3 large bars pip; lead 
j. 1 pair tack moulds 

100 pounds block tin 
j 12 dozen 0/4 inch tin straps 

BRASS GOODS 

34 3/4 inch solder nipples 
24 3/4 inch plain bibbs for iron pipe 
12 s/l inch hose bibbs for iron pipe 
2 1/2 inch urinal cocks for lead pipe 
24 3/4 inch T handle stop cocks 

IROI! PIPE AND FITTINGS 

700 feet 3/4 inch galvanized iron pipe 

24 dozen 3/4 inch galvanized ells 
12 dozen 3/4 inch galvanized tees 
6 dozen 3/4 inch galvanized unions 

25 pounds putty 

1 box 2 inch No.14 wood screws 

2 box 1 inch No.9 wood screws 

CLOSETS AND FITTINGS 

6 front wash-out water closets 
G l-lA inch rubber ells 
6 tanks complete with couplings 
6 closet seats with brackots 


WASH BASINS 

2 basins,16” 

without trap 


20", as described in Wolff’s catalogue E 1152 


BATH TUB 

1 five-foot-six-inch iron enameled roll rim bath-tub with 
couplings and fuller cock. 


Respectfully yours, 

(Signed) J.O.Cobb, 

Past Assistant Surgeon, 
H-II.S., Custodian. 



'"“the western union telegraph company. 

_INCORPORATED —- 

21,000 OFFICES IN AMERIC A. CAB L E SE RVICE TO ALL THE WORLD. 

„ rrr. a vcaiitc qt ,h nirT TVFRS onlv on conditions limiting its liability, which have been assented to by thesenderof the folloj 

SSKSSSbf™ station for comparison, and the Company wUl not 

% tiawmission or delivery otV nrepeat e»l Messages, beyond the amount of tolls paid thereon, nor in any case where the claim isnot present m/mting' 

ifbNREPKATKI> l *MliSSAGK, and is delivered by request of the sender, under the conditions named above. 

THOS. T. ECKERT, President and General Manager. / 


r4oe@ 


DECEIVED at 1114 to 1118 17th St., Denver, Colo. 



Standard Tim©. 


150 Oh Tz v r 53 Paid Govt 

prashinljton , DC Jan 8-900 
Supt New Hint, Denver,Ool. 


Contractor is allowed to submit additional 

samples granite which should ho two feet 

square hut as thin as possible 

Hark ‘ a 1 1 samples for identification 

and submit report in writing stating capacity 

of quarrv and whether in masses 

the difference in tone is 

noticeable. J K Taylor. Supervising cr. 














■r 

; .division of Stationery, Printing, ami Blanks. 
V. Form No. 82 . 


graisnnj Jcpavttncut, 

Korm No. »*• OFEICE OF THE SECRETARY, 

( Ed . 7 - C -’ 97 — 3 , 000 .) * /] / 

„ ..... ;m 

Sir: . / "yir^ , /?#-# 

Your requisition 'of ./■ t&yjfir f t tZZ 

has been received, and will be AlleiUts soon as possible It must be 

borne in mind that the Public^Printer requires two months time 

which to print paper and envelojjes. 



Respectfully yours 


POSTAL TELE 6 .m m 


2-75 



/ 


' of Division of Stationery, Printing, ancl^DJpyks. 

Per 


UHUkU Will I HTTI 


WITHT 


INI. UUIIIIIII.IIOIHL. 



ALBERT B. CHANDLER, President. 

J. 0. STEVENS, Sec'y. WM. H. BAKER, V. P. & G. M. 


xihdlE company. 


JOHN W. MACKAY, President. 

ALBERT BECK, Sec’y. GEO. G. WARD, V. P. <t G. M. 


0 \ TELEGRA 




The Postal Telegraph. Cable Companf transmits and delivers this message subject to the terms and conditions printed on the back of Uiisblank. 


_ Received at Main Office, 936, 17th Street , Ernest & Cranmer Building , Denver. (Telephone 149c.) 

137 Ex ■» s» T 3. Y . . . . r ' 23 PaidGov' t 


Washingtin, n„ " Jany 13 J. 9^0 


Supt Ullery, 


Pew ™int, Denver, r, olo» 

If neeessary in order to comply with telegram of eighth 
visit quarry. 


J. K. Taylw, Supivibing Arehitect, 
1204P 

























# SR,C°L. MUTT. 


form 34. 

ga. 1210 VJ 2,000. 



ADVISING OF REMITTANCE OF FUNDS. 

^msury g^arttnmt, 

Office of SUPERVISING ARCHITECT, 
Washington, D. C., J anuary 15,1900. -y-A££- 


Sir: 


Your estimate of funds required during the month of January, 1900, 

JJLQ. , for the work under your eharge, is received. I have to advise you that a 
remittance of $20,000#oo m to James L. Hodges, 

Disbursing Agent, has been requested. 

Respectfully yours, 



Chief Executive Officer, c 


Mr. Lee Ullery, 

Superintendent U. S. MIIIT , 


DENVER, COLORADO. 






8«nitariws. 


c replying to tins tetter the 
initials in upper right-hana 
comer must be referred to. 


Treasury Department 

OFFICE OF THE SECRETARY 


Washington, 


Sue 

f 


- 617 i • ti-' • 


• m 


k#ff 

%* ;‘,T IttfAft atr.rtt, 

• I 

M . n<vr*<ir* .lolorwidw# 

1 ^ 

Li viof of >.p<a*te<>n t iOl njfrovttl* uari *f.« isi./tnv 

i : • ; , , 

■L 4 ,. ... vo ,r • ■ ■** 

l M . Jkii «... t* «•***•«• in ** *“** * . * 

’ - .'.fordeliveri^fre^tpa.d.at 

X*. T-m *-*». ** H-»«t mtarinl ^ in ;«.r WM* 

* . j : j (or. .h-.r rocojtotf it 

■ aaMl-i.a to \w in yoo« condition • 

*, icu V- >>* i» *trt*t sewr<tan«. *i«v to» ^ n -" ” , . 

, * .. KJ { > i* > th iTlClO ?0<1 

I.n i'our wae <•*.*•>• • • “ ' v 

;t: rim,r,"-t -..-I>»=•■■•«• 

t ,w, ihi. -Mr !«» immUf <*»•«*• “* " 

,. . , . *"b. iirooinds *>f tii'V certified 

lA t>o ourlioat dnt<« fossmo. 

feaoA HubedUofl by you. in «aount *1?.?*, to e»^«^ ..Ai^o-ory 
felittry of the ^tnriol. oiU te held until reooipt fr» «... r**u*im 
of the Station of udvico* thrt tho wtorial h«» r*c*ivti in c cnord- 

with tjho 

on recount, of the *iU bo made upon Toucher* to be for- 
•ordtto to tri# p^ortn^nt bj tho Custodi^t ^xily o« rtifi<>d bt hi i t.mi rc- 
c»»iptod by you* fixm the np^i%pria.tion lor "Kopaira Kn<i r 


JUa ^ 








'i',.; t'l UfQ.Co., Pfl|T« 2, 


Puhiio isoo*. 


S# 

7. 



Rt)8j>(l0f, fully, 













PPQ3AL m furnishing pimim 

I mm STATES sottarititt r ^ ’ KTC< * TOR the 

-JIjARI!Ei ( fort 8TANT0N, NEW MEXICO. 


JANUARY 5, 1900. 

e . ta . 

•in 

* -Ifl.’tTT t0 lllrnl8h 811 th6 l’i^bing articles nentioned ir 

s ““i“ ^»*•*- - «« 

ltarius, J^orL otcinton* New Marion +v.^ „ _ , , 

.. ,. t ~ ’ h ne to bo delivered free on hoard 

* m ’ , ' n ’ ' ieW 11(3X100 * £snd t0 conform to the requirements of 

‘ hc 1^1 »f «» Sure.™ in 0*8, „ M 

SHditariiun, lor tne following prices? 

Per unit Total 

mi pipe fittings. 

W feet four inch sower pipe. „„ 

12four inch sewer 2 >ij>e r s.... .. >7 a“ia 

u lour inch sewer ono-quartor b ends...!!! ”!!! [! |* y 

Wl&o -imci Fittings. 

W r°?f t onr , in ?h standard soil pipe. <™ 10 

j* feet lwc inch standard soil nine . inai 

^four inch standard sanitary tees?!.*!.“I..||. ip‘%? 

M°ur inch standard onc-quartar bends_ ..,””*** . ('4t 

g J fl!2T* nif ’f'.ifS rr\ efnio^n^ a 1 M ^ ^ 1 * 1 * * 1 

I 1 

r’ 1 ' w»vai owuMiiru uritfTGisrnin ooms... % ^ 

l four inch lead b ends short). . 2*?X 

four inch brass ferrules... .* p* r£ 

? : our .inch brass clean-outs... ..* i’hn 

tjr four lnch soil ^ .:::::::::::::::: i‘M 

IJSp PIPE 

I:°V r iV>ch plain, lead trap screws. -/ rn 

f iM M t 1 ™ 5 V t.:::::::::::: kn 

^crlit \~V/ : i no ; q oxtra lir«ht lead 'pipe * ? 146M. if’ti 

foil °J tra I*** lead pipe » ;;.d 1 *? 1 

*r.ii» fww....!:::::::::::A3, 

n^wa»“ tinned bP.'ui--. Si . M 























- 2 - 


® /lSS ,5 00 ?^ inrh solder nipples.ft 1.96 

o' *7i iinh plain compression bibbs for iron pipo. 18.00 

n m in* liose ootjiression bibbs for iron pl^.! 9.83 

;; i/: inch urinal compression cocks for lead pipe. 1.60 

;>4 "t 5 /| i,;ch T handle stop cocks ,1 .KRoutfi . 14.-10 

IRON MPK ART) FITTINGS. 

700 feet 3/4 inch fialv;niaed iron pipe.72.24 

£1 dozen 374 inch ” ells. 18.22 

12 dozed 344 * * toes. 10.08 

6 dozen .y4 * ”, unions. 15.12 

25 i>ounds putty,......... I....... .... 1,50 

1 box 2 inch ?Jo.l4 wood screws.. 

£ boxes 1 inch No.9 wood screws. BO 


CLOSETS A?H FITTINGS. 

6 front wash-out water closets... , 39 96 

6 1 -1/4 inch rubber ells......,.. . . 2*26 

Tic) 6 tanks complete with couplings... .,]**’[** 30 *54 

2 xj 6 closet seats [double) with brackets.. . [, BO*.40 

WASH BASINS. 

2 basins 16* x 20"..... 33.2.0 

BATH TUB. 

1 five-foot-six-inch iron enameled roll rim bath-tub 

with couplings and fuller cock.. 38.50 

Sum total for all materials 3*] $72.2,27 

Closets to be L.Wolff Mfg. (Jo’s E-1564 Regular ware --- 1 

Closet seats to be L.Wolff Mfg, Go's E-1633 1 

Closet thinks to be tt * tt K-1632 1 

lash basins to be " " * E-1152 r 

Bath tub to bo " * E-1309 Nioba . 1 - 

/mount of bid for furnishing material free on board cars in Denver, 
Colorado, Five hundred itnci thirty-five dollars uncL.sixty-nine 
cents........ Wt.'T* .$535,69 

Time required to furnish on ccers in Denver, Colo.( 48 hours) 

Signature L.Wolff Mfg. Co., by F.H.Paradice, Wgr. 

Address 1533-37 Blako Street, henvor, Colo. 

Members of pirm 

An incorporatod conipuny ,incorj>orated under the laws 
of oha State of Illinois. 

1 x *• cheaper grade for $25.50 

2 x " * In ,kAj 

3 x If with cheaper grade of tanks and seat o710.33 

4 X " * ’ * " " * * 525.84 


























Office of Superintendent of Construction, 0.8.Hint (Wow), Tlonvor, 
Colorado, decanter 29th, 1899. - Sealed proposals will be received at 
this office until 2 o’clock P.M. on January 6th 1900. a nd then opened, 
for furnishing the plumbing materials, etc., hereinafter mentioned, for 
use at the United States Sanitarium, Fort Stanton, Now Mexico, the ma¬ 
terial to be delivered free of all transportation charges and in good 
condition at Oupitan, a station of the El Paso and Northeastern Rail¬ 
road, and to meet the approval of the Surgeon in Charge of said Sani¬ 
tarium when received by him at the said railroad station. 

TUB TO FURNISH MATERIAL. 

Each bidder is requested to state the time which he will require, 
after the acceptance of his proposal, to furnish all the material call¬ 
ed for and load the same on the cars in Denver ready for shipment to 

Capitan, Now Mexico. 


DAMASK. 

The contractor will be hold responsible for all bne kage o. dam¬ 
age to material until the same is delivered at Capitan and taken pos¬ 
session of by the surgeon named, and all broken or damaged material must 
be replaced by the contractor with good material without delay. 


®?IFIKD CHECK. 

Each bid must be accompanied by a certified check for a sum equal 
to If)£ of the amount of the proposal, to be drawn to the order of the 

Treasurer of the United States. and the proceeds of said check shall 

, . , n n ifed States if, for any reason fchatever, 

became the property of the Uni tea • oa» 

n f the bids. Withdraws from the oompeta- 

«habidder, after the opening of the bias. 

ion or refuses to execute the contract, etc. 

r.„i will be returned after 

Checks submitted by unsuccessful bidders wlii 

. r* cmv*ftssful bidder, and the successiul 
a Vl >roval of the contract of successtui ^ 

.dder* 8 chock Will ho returned to him upon completion of his contract. 



RIGHTS RESERVE 1 ). 

The department reserves the rigit to accept any portion of the ma¬ 
terial (it the prices stated in the proposal; also ti waive any'J^fomali- 

ties or to rejoct all proposals, if considered in the interest of the 
Governwont to do so. 


PAYMENT. 

r 

Payment for the material will be m«io when the same has been deliv¬ 
ered ir, good condition and accepted by the Government at Capitan, Pew 
Mexico, the contractor furnishing satisfactory evidence to show that 
all charges, leins, eto., upon the materials have been discharged. 

forfeiture. 

riicn bidder must understand that, should his proposal be accepted, 
he is to iorieit to the United states the sum of Five dollars as liqui- 
datod damages for each and every day's delay (not caused by the Govern¬ 
ment) that may occur beyond the tine stipulated in his proposal for do- 
li/ering and loading the material callod for in good condition on the 
railroad cars in Denver, Colorado, but the contractor will bo entitled 
to one day additional to the stipulated time for each and every day's 
delay that may be caused by tho Government. 


0.UA1JVY OF MATERIALS. 

S ®®R PIPE. 

file sewer pipe to be best quality, salt glazed, earthenware hub 
‘h'"i itraight, cylindrical and free from all defects. 


° ASI IRON PIPE ANT) BRASS FITTINGS. 


He oast iron X>ipe, fittings, oto., to be of standard weight, hub 
pipe, straight, cylindrical, of even thickness of metal, tho 

%5ot end. to have bead and the hub perfect to permit proper joints. 


nii ul3 - \iipe and fittings to be froc from defects and after being thorough 
• (, r«Ks^ cleaned, to be free from rust, and must be coated with 
^It, hooted to proper temperature and the pipes dipped while hot 






. ov>Vilt. Tho cast brass fittings to be perfect am one 
Into Hit he»t° d a8 l' htl 

, , a re to be polished and threaded for perfect connec- 

crass ctcks require 

tions waer® required. 

V/Ror;r r }i? iron PIPK. 

T Q ^outfit iron pipe to bo lap welded, galvanized, wrou^it iron 
j*i*.e jf standard weight and thickness and tested to 300 pounds por square 
inch, nydrost*tic pressure, to have galvanized iron fittings, etc., as 
specified. 

CLOSETS ANP FITTINGS. 

} 3 fi bidder must state the name of the manufacturer of tho closet 
proposed to be used, giving catalogue number illustrating tho same,said 
closet to bo of best vitrified, earthenware, warranted not to craze. 

The maker’s name and catalogue number of the closet seat and tank must 
also be given, the tank to be copper lined, cased with polished oak and 
to have nickel plated brackets, etc., copper ball float and perfect valves. 
The seat to bo of polished oak, double, with brass, nickel plated hinges. 
WASH BASIH AID BATH TUB. 

\ Each bidder must state the maker’s name and refer to catalogue num¬ 
ber illustrating the wash basin and bath tub proposed to bo furnished. 
'M.TWJATK BIT). 

Kgch bidder will also state the amount in one sum for furnishing all 
tho said material free on board cars where directed to Denver, m cv.sc it 
is clodded to so accept the material. 


®0R8MT. 


Proposals must be enclosed in envelopes which must be sealed and ad- 
dress^i •Proposal for Plumbing Materials for Fort Stanton, New Mexico," 
^addressed to I.ee Ullery. Superintendent of Construction, V.S.hmt, 

Colorado. 

THE MATERIALS REQUIRE ARK AS F01J.0WS: 

prop FITTINGS. . „ 

ffi fecit, four inch sewer pipe 
}?; four inch sewer plp e * i, eric |s 

^four inch sewer one*quarte 

feet , four inch stanaered soil pipe 

I two inch standard so:r 1 

| ip our inch standfird sanitary tees 

I ip Jour inch standard one-quarter be - 

our by two standard sanitary tecs 





SOIL PIPE Aim FITTINGS (Continued) 

12 two inch standard sanitary teos 
12 two inch standard one-quarter bend' 
1?. two inch standard one-eighth bends 
6 four inch lead bends (short; 

6 four.inch brass ferrulos 
6 two inch brass ferrules 
6 four inch brass cleanouts 
6 two inch brass clean-outs 
24 four inch soil pipe hooks. 

TRAPS A® LEAP PIPE.. 

V 9 im 1 :r 1 bioin •. lead traji screws 

P^ aln § load traps 
L2 1-1/4 inch w ® « 


• i < — w v « strong lop 

largo bars pip; lead Cf.OOf) 

Lr« lr took moulds (single) 
f lw pounds block tin 

12 doxen .4/4 inch tinned straps. 

BRASS OOORS. 

f) ¥h i nc r solder nipples 

4 1 Pi 

a m T'hSSiS'HjjMa? 001 '* f “ 1 ' 1 “ ii 

IROHPlPB^rm FITTINGS. 

?? do^m’^A 1 ? c \ 6 “ 1 y ani ? 9tt iron pipe 

1? dozen % " ^ V »‘ nl3ed $ 0 S L 
25 pounds putty unions 

£ fojh No *14 wood screws 

?> 1 oxos 1 inch ??o.9 wood screws, 

CLOSET FITTINGS 

6 front washout water closets 
C x 1 ", 1 / 4 lrich nib])or oils 

n r.ft n Ira 1 ^ * xi 


6 tanks complete with couplings 
6 closet soats (double) with firs 


- --iickots 

WASH basins. 

2 basins^ l6''^x 20”, as describod in Wolff's catalog© "E" 1152, 

BATh | 1 ib. 

* live foot six inch iron onamoled roll bath tub with coupJinFS 
and fullor cock. 


(Si; rod) 


Lee Ullery. 

Superintendent. 


FORT STANTON. Sanitarium. 



Enclose. 


to replyino to this Letter the 
initialt in upper right-hand 
comer mvsi oe referred to 



1 reasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, January 17,1900. 


Superintendent of Construction, 

U.S.Mint (New), 

Denver, Colorado. 

Sir: 

Referring to your letter of the 6th instant, forwarding proposals, 

&c., for the supply of plumbing material for use at the U.S.Sanitarium, 

at *ort Stanton, New Mexico, enclosed herewith for your information and 

guidance find copy of Department letter this day accepting the proposal of 

the L.W olff Mfg.Co., for furnishing the material f.o.b. at Capitan, New 
Mexico. 

Please assist this office by seeing that action is promptly taken 

by the Company in shipping the material and thus avoiding any possible 
delay. 


Respectfully, 




(new) 


In replying to this Letter the 
initial'* in upper right-hand, 
corner mW he referred, to . 


PB 


JO! 


I reasury Department 

Office of THE SUPERVISING ARCHITECT 

Washington, Jan.18, 



The Superintendent of Construction, 
New Mint Building, 

Denver, Colorado.. 

Sir 


I have to acknowledge the receipt of your letter of the 
12th instant, and, under separate cover, samples 1 and 2 of 
Arkins Colorado granite, referred to therein. What you say 
has 'ceer. very carefully notedghowever there is no formal prop¬ 
osition now before this Office for the substitution of granite, 
as represented by sample #2, for that already approved for use 
in the construction of the building in your charge;and you are 
requested, in case the contractor desires to make such sub¬ 
stitution, to inform him that it will be necessary for him to 
submit a formal proposition therefor, but that no proposition 
will be favorably considered for changing the color of the 
8tone below the second stor}' belt course,nor any proposition 
which does not provide for the use of a single colored granite 
abovo the second story belt course, as under no circum¬ 
stances will he be allowed to use granite of more than one 
color. 

f ' 

Respectfully, 



K 5 ^ 

Supervisjjag'Architect. 


J.S.S. 



DENVER,COLORADO- NEV' T 


Treasury Department 

Office of the SUPERVISING ARCHITECT 


/ O 2 - 


In replying to fV.j Letter the 
initial i tn up; er riyht-hand 
corner must be referred to. 


( ENCLOSURE ) 


Washington, January 20,1900. 


The Superintendent of Construction, 

United States (no-?) Mint, 

Denver, Colorado. 

Sir: 

I am in receipt of a letter of the 13th instant from 
the celadon Terra Cotta company,submitting for approval on 
behalf of John A. McIntyre - contractor for the building 
under your charge,a photograph shoring corner block of 
deck mould. 

Said photograph is herewith enclosed for your infor- 

* 

mation and files,and.you will please advise the contrac¬ 
tor that same is satisfactory as to form. 

Respectfully, 

^r tW v m & 

* ; , Supervising Architect. 

\ t ' Xr 




J 0<2>- 


J°hn a. McIntyre, 

general CONTRACTOR 

BOOMS 402-404 COOPER BUILDING 
DENVER, COLO. 

Telephone 7238. 


OWN** AND OPKRATOH 

Arkinn Granite Quarries. 


Denver Colo, Jan, 22 1900 


Lee Ullery Esq* 

4 

4 

Supt• Construction, 

4 

Dear Sir, 


I have the honor to acknowledge receipt of your letter this 
date enclosing copy of letter from Sup. Architect Taylor relat¬ 
ing to color of stone in second story U. S. Hint Building. 


Very Respectfully 









y r c 





DENVER MINT (new) 


Enclosure. 


Ai replying to thi$ Lrtter the 
initials in upper right-ha fid 
corner must be referred to. 



Treasury Department 

Office of the SUPERVISING ARCHITECT 

Washington, Jan.22,190'0# 


The Superintendent of Construetion, 

New Mint Building, 

Denver, Colorado. 


Sir: 


I enclose herewith, for your information and the files 
of your office, a copy of a letter of even date,addressed to 
Messrs.Frederick P.Bagley & Co.,relative to one large marble 
spandril rejected by you in connection with the contract of 
Mr. J. A. McIntyre for the super structure, etc .of the building 
in your charge, which letter explains itself. 

Respectfully, 


J. S. S • 






COPY 


Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 



In repining to this Letter the 
initials in upper right-hand 
comer must be referred to . 


Washington, Jan.22,19°° 


Messrs.Frederick P.Bagley ^ Oo., 

Fjighteen Street Viaduct, 

Chicago, Illinois. 

Gentlemen 

I have to acknowledge the receipt of your 

of the 15th instant, with <,nc ^?^L s !’ t r ®i a oonstroetion of the' 
on account of which the superintendent of construct- n ^ 

sew Mint Buildins at nenver,Colorado has condemned. on l o . 

marble spandril in connection with the contract of >r., . . 

McIntyre ^^^^cSnofreiognl.e in any way subcon- 
be taken until the receipt of a full statement from him. 


Signed 

Supervising Architect. 



ul 


p.o. & ci .h. 


B 



rmdyiKg to fAvJ lUttvf 
t« ilioi* ir. vvp*r ri<tht-hand 


corner mwa: 


ir. vpp^r riffht-hand 
ihuilbc r'ferr'A to. 


Enclosure. 


Treasury Department 

OFFICE OF THE bUPERVISlNG ARCHlTEG > 

Washington, January 2?,1900. 


Superintendent of Construction, 

U. S. Mint (New), 

Denver, Colorado. 

Sir: 

You are advised that in accordance with recommendations con- 
tained in vour letter of the 11th instant and letter dated ti.e 12th 
instant from the Custodian of the Post Office and Court House, Denver, 
Colorado, the Department has this day accepted the proposal of Wicklen 
and Headguist, to furnish all the labor and materials required to com¬ 
plete the erection of partitions, changes in post-office screen, etc., 
as specified, with certain exceptions as noted, for the sum of cloven 
hundred three dollars and ninety cents ($1,103.90). Copy of the letter 

of acceptance is herewith enclosed. 

The Custodian of the building has been notified of this acceptance 

and that the work will be under his direct supervision, assisted by you 
You will please render him such daili' assistance and attention as your 

present duties may permit of. 

The excepted items being in the nature of furniture, will be refer 
red to the Chief Clerk of the Department and 'will form the subject of 
another communication. 

The certified check of the unsuccessful bidder will be returned 


under another cover. 






r 


Superintendent of Construction, U.S.Mint. 


(New).Denver,Colo. 


Paa;o 2. 


The Custodian will certify and issue voucher upon satisfactory 
completion of the work, and it is requested that you will initial the 
•ane before it is forwarded to the Department for payment. 

Respectfully, 





s 

J.A.W. 

G. 


B 


treasury §zpnvtmmt 

©ffice of tlxe itecretarg 

^asTiittgimt, JJ. ®. January £”,1900. 


COPY. 


Kfttsrs. v ' ; icklem and Headguist, 


1819 W©lton Street, 



ftwtver, Colorado. 


In accordance with the approval of tho Department and rocoia-ien- 


d&tions contained in letter dated the 12t] instant from the Custodian of 
the Boat Office and Court House building at Denver, Colorado, your pro¬ 
posal of the 10th instant, addressed to the Superintendent of Construc¬ 
tion, Vi. S. Hint (’tew) , Denver, Colorado, to furnish all the labor and 
materials required to put in place complete, the partitions and change 
if post-office screen* etc., in the first named building, for the cun of 
eleven hundred three dollars and ninety cents ($1,107.90), is hereby 
accepted, it being the lower of two received. 


You will note that this acceptance docs not include the light 
brackets find globes in offices* o‘f Post-0 fice Inspector and Collector 
of Internal Revenue, n*>r the efianges in counter ir. Marshal's room and 
new railing in office of Collector of Internal Revenue. These items 
k *‘ill form the subject of another C(UJ»i»nication. 

The time accepted and fixed fnr cmtpletion of the work is that 
stated in the proposal, namely, forty (AO) days, operating from the 
^9th instant. 


u 


Hcadpuist, 1819 "tlton 8t. ,J*nw,0oJo. Pare 2. 


Th« certified check for one hundred and twenty-fi?e dollars ($12u.) 
^lioh acooppanied your hid, will be collected end the proceeds held as a 
ninrantee for the faithful fulfillment of the ifirstt—lit. 

The work will be under the direct superrision of the Custodior of 

‘die buildirp-, assisted by the the Superintendent of Construction of 
the new *!lnt building. 

will bo wade upon satisfactory corslet ion of the work, from 
the appropriation for *Hepaire end Prrserration of Public Ruiidir.^8,1900,• 

**nd • v/ie Custodian will be authorized to subniit vouchers accordinglv. 

^opy of this letter of acceptance will be sent to both the Custodian 
and Superintendent of Construction. 

Respectfully, 

(Sifted) H. A. Taylor, 

^ Assistant Secretary. 

5* J C.E.K. 


J.K.T. 






PRINTED HEADING . 



Denver,Colo.,January 27th,1900. 


Hr.Lee Ullery, 

Superintendent of Construction, U.S.LIint (llev), 

Denver, Colorado. 

Dear Sir:- 

Referring to the partition work at the P.O.and Ct.H.,Denver, 
Colo., the specifications call for 2" channel studs. This section is 
not rolled at Pueblo and it would be very difficult to find m the 
east and the delivery a very uncertain matter. The Expanded Metal Co* 
specifications never call for anything over 1-3/4" channel studs. The 
custom being to bend a leg at top and bottom and screw or nail into 
floor and ceiling. These studs are braced by iron alternately thus: 


C 1 i <- 


-N 


r~?r 




'S' 


7* - 


- : Vj / si. - h— ** ■ ■ - ■ - ■— 

This makes a very substantial framework for the lath and plaster. 

Y/e will also put in 1 l/2" grounds around door openings and put in ad¬ 
ditional mouldings back of casing as here shewn. 

The 1-3/4" channel we could get pronptly and go ahead with 
the work at once. 

Yours very truly, 

(Signed) Wicklem and Headquist, 
bv M. J .Wio.kl om - 


- 7 * -’•s 


f ^ 
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16" 


—' tUL 

_h, OS.l St /.v (dAA 1 












































Chicago,Ill.,Jan.18th,1900 


Mr.J.A.Me Intyre, 

402 Cooper Building, 

Denver,Colorado. 


Dear Sir:- 


„ We advise you that the first car of tile for the United 
States Mint Building at Denver had been shipped to you over the Burling 
-ton,but find that the Superintendent,on telegraphic advices from our 
President,has held this car awaiting some further information from the 
New York office. 

With reference to the hip tile required for this job,we in¬ 
vite your attention to the following facts: First,we cannot undertake 
to make flat tops for cut hip tile,because (a) it would require a sep 
-arate mould for each piece of tile through a series of tile until re¬ 
peated,as the cut on each will cone at a different point on the piece 
and no one mould would do s ;.^(b) beacuse if it could be done, it would pro 
-duce a flat line on each ofthe hip roll which would break into the 
roll of the tile against the hip and produce an unsatisfactory and un- 
archi tectual|alingment of the tile; (c) the extra expense involved in 
this work, which was hot covered in our original contract,would be, 
as near as we can estimate it, not less than one dollar per foot for 
moulds alone,and even by doing it we could be sure that the tile would 
fit the arrangement of the hip,which we cannot, and (d) it would take, 
so far as we can estimate at this writing, not less th.'in six months 
to get out such a number of extra special pieces as that involved in 
this work. 


How as regards cutting out the hip roll for the roll of the 
tile to fit into, that condition exactly contradicts the above con¬ 
dition referred to; for if flat tops are required for the cut hip 
pieces,surely no cut out is wanted on the hip roll for the roll of the 
tile to fit into. 

Regarding the fitting of the hip roll, the roofing contrac¬ 
tor always cuts the hip rolls to fit the roll of the tile as he lays 
then on the roof,for it would be a mechanical impossibility for a manu¬ 
facturer to make a provision of this kind in making the tile at the 
factory. This is part of the roofers work,and not a part of the manu¬ 
facturer’s work,and it is not contemplated by us as manufacturers to 
attempt to do work in clay which only the roofer can do as he lays the 
product. We could not, therefore,attempt to make for this contract 
either flat tops for the cut hip tile or cut out the hip roll to fit 
the roll of the tile, and request that you take up this matter with 
the Supervising at Architect Department at Washington and advise us of 
conclusions reached,ut the earliest possible moment. 

Yours truly, 

THE CELADON TERRA COTTA COMP ANY,Lt> 
Henry S.Harris, V.Pdt. 


Lie.H.S.K. 





rMtfUCCLO. Mint (now). 

V ^ Form 40 . I 

E a 12 15 97 2 ,ouo.) AUTHORITY FOR OPEN-MARKET PURCHASE. 

, All letter* in reply to official communi caU (onj must refer to initial in upper right-hand corner.) 

J 

treasury JJcpavtmcnt. 

OFFICE OF THE SUPERVISING ARCHITECT, 

Washington, D. C., January 26, 1S00 . 

Superintendent of Construction, 

IT.3. Mint Building, (new) 

Denver, Colorado. 

Sir*. 

In view of the request and recommendation contained in your 
letter of the2lst instant ,and the public exigency requiring the 
immediate delivery of the articles and performance of the work y 

are hereby authorized to incur an expendioure not exceeding 
six dollars and fifty cents ($ 6 . 50 ) 

in securing in open market at lowest prevailing rates. 



one ton of coal (2240 lbs.) for use in huperin ^ 4.50 

tendent’s office, 

ten (10) gallons of coal oil. 


*our attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 

tha 

SSspectfully yours, 


Chief 




DENVER,COLO..MINT BUILDING. 



*<ss»s 

comer must be lejerreu kj. 

Enclosure. 


Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 

T) C 

Washington, u • ‘ ’ 

January 27, l 900 


Mr. Lee Ullery, 

Superintendent of Construction, 

Mint Building, Denver, Colorado. 

Sir:- 

I return herewith, approved upon its face, voucher, in 

duplicate, drawn in your own favor, in the sum of. $6 ‘ 4 °’ 

being for expenses incurred by you in traveling from Denver 
Arkins, Colorado, and return, under orders from this Department, 
for payment by the Disbursing Agent of the building, from funds 
in his hands appropriated for "Mint Building, Denver, Coloiado, 

as per instructions this day given. 

Respectfully, 



Chief Executive Officer 


P.D. 



Ill 


I 


john A. McIntyre, 

GENERAL CONTRACTOR, 

ROOMS 402-404 COOPER BUILDING. 
DENVER, COLO. 

Telephone 1238. 

OWN1B AND OPERATOR 

Arkins Granite Quarries. 


V 

Denver C'lo* yan* 23 1900* 


/ 

Lee Ullery Esq^ 

4 

Supt of Construction* 

_ , / 

Denver Colo 

4 

Dear ,r Sir* 


I have the honor to, acknowledge receipt of your letter 

this date in relation to photograph of corner block for deck 

/ 

mould, and have notified the Celedon Terra Cotta thereof 

Very Respectfully* 






No - 17 - TREASURY department 



i IX 

Denver,Colo.,Jan. 31 , 19000 . 


Leo Ullery,Esq., 

Supt.Construction, 

Denver Mint New, 


Sir: - 

I have the honor to lay before you the following proposition. 
I will substitute terra-cotta,for wood fillers,over steel 
lintels wherever called for in the plans and specification for the U. 
S.Mint building, for the sura of forty dollars. 

* Very respectfully, 

J.A.McIntyre 
T 


’ohn a. McIntyre, 

general CONTRACTOR, 

>OMS 402-404 COOPER BUILDING, 

DENVER, COLO. 

Telephone 1238. 

OWNER AND OPERATOR # 

Bukins Granite Quarries. Denver ColO • >p6b • 1 1900 


Lee Ullery Ksq« 

Supt* Construction* New Mint* 


Sir, 


I have the honor to acknowledge receipt of ypur 

letter even date regarding use of broken spandril, and have this 

* 

notified the sub-c ontrctors of said decision* 


(f 


«•?' ' ^ 


Very Respectfully 



JOHN A. MCINTYRE, 

QEt %AL CONTRACTOR, 

IMS 402-404 COOPER BUILDING. 
DENVER. COLO. 

Telephone 1238. 

OWNKH AND OPERATOR 

rkins Granite Quarries. 


Lee Ullery Supt. 


iid 


Denver Colo, Jan, 30th # 1900 


Mew Mint, 


Sir, 


I have the honor to acknowledge receipt of your 
< « 4 4 
letter Jan. 29th, onst* relating to flattening hip rolls. 


Very Respectfully* 




cSi 


& 


& 


/ 




POSTAL TELEGRAPH-CABLE COMPANY 


IN CONNECTION 
WITH 


THE COMMERCIAL CABLE COMPANY. 



ALBERT B. CHANDLER, President. 

1. 0. STEVENS, SecW-, WM. H^BAKER, V. P. & G. M 


s nwi» n^ont\u»i i . m | i --'- j 

TELECRA 


JOHN W. MACKAY, President. 

ALBERT BECK, Sec'y. GEO. G. WARD, V. P. & G. M. 




I’lie Postal Te legraph-Cable Company transmits and delivers this message subject to the terms and conditions printed on the back of this blank. 

Received at Main OfHoe, qz 6 , 17th Street , Rrnestj^CranmerJBnildin^, Denver^ (Telephone 149c.) 

IDG ex we s 1G paid Govt 

J 

Washinvt on, Dc., Feb 1, l^oo 
3 -upt Mew Mint 

Denver, Colo 

Marble spandrel cannot be accepted letter 
. • 

J K Taylor, Supervising Architect 


1 55 p 
























COfUce of fWcdicaX (Officer in (Command, 

Service, 


port Stanton, New Mexico, 
January 38th.., 


Mr. Lee Ullery, 

Superintendent of ConstruQtion, 

TJ. S. Mint ( New )> 

Denver, Colorado. 

Sir ‘ I nave been. inToroed of the ° f *»* ** 

suoolies upon which you secured bids for us, ^ ‘ ^ 

M'f' g . Company, Denver, report having shipped t e * • 

, t of the voucher forms necessary to render 
x have Just run out ^ ^ ^^tion outstanding 

account for settlement, ^ soon ^ „ ou id as, 

for these olanJcs I lear the, ^ ^ necessary nunoer of 

that you furnish t*e PUOUc ° dupllcafc e, and send them 

blanks and have him receipt tne sane, 

to me at once. , x would thank you to 

Tf vou have sufficient ox these 

T wave need of them befox-e get- 

mall several direct to me as I may hav 

ting any in from the Department. 

ResoectfuUy ¥° urs ’... \ ^ ■ 

~ 

Jr « k _ M «+csn+ Cit T-r^rr L>nn ft/T. 

/ p?i 


*' r ^ 

/ ’' /passed Assistant Surgeon, M- l. S., 



)h vutti*N of Arrotsrr**PT*. 
I'.»nn ‘<75. 


REQUESTING PERSONAL HISTORY OF EMPLOYEES, TREASURY DEPARTMENT 



Treasury Seyartmeut, 


offioe of THE SECRETARY. 


Washington, l). C., J anuary 30, 1900. 


Mr. Lee Ullery,. 


U. S. Mint, (now) 


Denver, Colorado. 


Sir: 

You will please furnish this Office, in writing, impiediatd dL a statement 
concerning each and every employee under your control and including youi - 
self, showing the following information in regard to each, made up as existing 
on January 1, WOO, and the same information to be furnished uuth every 
recommendation made hereafter or since January 1 of pet sons not 


roll at that date. 

Xante, Office, Position, Salary, Year of birth. Place of birth, mother mar 
rie<] or single, Legal resident of (State), Town, County, and u.mltei / 
gressional District,, What Military service, if any, W hat Relatives m Office, 
if any. Date of original appointment, and changes in status since original 

appointment. 


Respectfully, 


-S^Lal. 


L. J. GAGE, 

Secntai y 

w j 

O) 


/grsxyo dudj i ff). S. ftfOO 

'0./K,U AATCL^o f 


OUmmL .fc- 


tfirCj 


Z4SV\A) /»Li 





COLORADO: W n ’ HI .'I'?. 




Treasury Department 

0*FJCS OF THE SUPERVISING ARCrl.iECT 

nston, January 30,120 j, 


Tho "Vu. perint o urteni of Co nstru o + i<h *, 
Unl + «' l "tates (i\en) llin 4 ., 
horrrer, Colorado, 


Sir: 

I ara in reoeipt of your let tor of the 26th instant 
r<jla 4 i v « to our tain dowels indicated on drevi-r 
for tho bull din;' under your oharce,and in reply you are 
advi ood that dowels :t.mt bo supplied for all jointo 


the i.'.arolo aroh over oolui.ais. 



POSTAL TELEGRAPH-CABLE COMPANY " “SSir-THE COMMERCIAL CABLE COMPANY. 



16 . D. 


ALBERT B. CHANDLER, President. 

J. 0. STEVENS, Sec’y. WM. H. BAKER, V, P. & G. M. 


JOHN W. MACKAY, President. 

ALBERT BECK, Sec'y. GEO. G. WARD, V. P. & G. M. 


TELECRA 

The Postal Telegraph-Cable C ipany transmits and delivers this message subject to the terms and conditions printed on the back of this blank. 





Received at Main Office, ^^6^i^th^Street, Rrnes^&jCranme^BniIdin£, Denver. (Telephone 1490.) 

190 ex we s 32 paid Govt 

Washington Be Pen 3 1900 

Supt Ullery > 

New Mint 


Denver Colo 


Y/icklem and Hea.dquist wired today to use one and three quarters inch 
channels in partitions post office yours twenty seventh ultimo 

J K Taylor Supervising Architect 2 57p 





















tjEHVER^COLO 



Treasury Department 

Office or the SUPERVISING architect 




Washington, Feb.1,1900. 



The superintendent of construction, 

Tne New yAni Building, 

Denver, Colorado. 

Sir:- 

I have to acknowledge too receipt of your letter of the 

^rct.ive marble spandrel referred to 
27th ultimo, relative to defective maroi 

in Office letter to you of the 22d ultimo .which the contractor 

for the superstructure of the building in your charge desired 

+ +h P «orX. The following telegram was 
to use in carrying out th 

sent you this day, «** i« hereby confirmed. 

. Marble spandrel cannot be accepted. Letter." 

iT1 a letter from the sub- 
When the matter first came up m 

t +*,at the spandrel be allowed to be 
contractors the request 

,, .v,„t as it appears from yoar 

used did not seem unreasonable ,out • 

- , „t affects a much sweater area than was 
letter -KVio-h the detect af-*- 

trtr „ it does not seem advisable 

represented by the subccntractors.it - 

to permit its use. 

Respectfully* 

* Supervising* 'Architect. 


s' 


J «s • n • 




Mint 


Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 



In replying to thti tetter tne 
initials in upper rightdmnd 
corner must be referred to. 


Washington, February 1, 1900 


Superintendent of Construction 


U.3. Mint Building, 


Denver, Colorado. 


Sir: 


Enclosed find a blank form requiring information in regard to 

you and all members of your contingent force who are compensated 

from any appropriation under the control of this office. 

Please have the blanks filled up and return them to this 

*• 

office under cover of a letter with all despatch. 


Respectfully 





peuver mint . 


Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 




In replying to ihu Jitter the 
ifii/iaU in. upper right-hand 
coiner mu*t be rejtn'ed to. 


Washington, Feb. 



Superintendent of Construction, 

New Mint Building, 

Denver, Colorado. 

Sir:- 

I have to acknowledge the receipt of your letter of the 
24th ultimo, and, under separate cover, the samples of roof 
tile referred to therein. Your action in rejecting tile as 
represented by sample Ho.2 is approved, and you are directed 
to allow no material not conforming to the requirements of the 
specifications or the approved sample to be deposited on the 
premises or placed on the building. 

Respectfully, 



J.G. 




I 


V 




% 






John A. McIntyre, 


GENERAL CONTRACTOR, 

ROOMS 402*404 COOPER BUILDING, 
DENVER, COLO. 

Telephone 1238. 

OWN'SR AND OPERATOR 


Denver Colo# Feb# 5 1900 


Arkins Granite Quarries. 


Lee Ullery Esq# 


Supt# New Mint# City# 

# 

Sir# 

I have the honor to acknovrledge receipt of your letter 
Geb. 3, relating to dowels, and have this day advised the sub¬ 


contractor of the contents of said letter# 


Very Res]-* 
































Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 


/ 


DEN^ .0. New Mint. 



//* 

Washington, February 3,1900. 




The Superintendent of construction, 

New Mint Building, 

Denver, Colorado 


I have to acknowledge the receipt of your letter of the 
22d ultimo, in which you state you have forwarded to the con¬ 
tractor for the superstructure,roof covering,etc.of the build¬ 
ing in your charge,a copy of Office letter to you of the 18th 
ultimo relative to obtaining a proposal for making certain 
changes in the color of granite used ;and ,as no proposal has 
been received through you from the contractor for making the 
change under consideration,it is understood that no further 
change is desired by him. It must be distinctly understood,In 
case any change should be desired in the future,that,before 
any granite of a different color from that already approved 
for use in the work is placed in the building, a definite prop¬ 
osition for making the change proposed must be submitted by 
the contractor,and accepted by this Department. 


Respectfully, 


/ 





/ 23 


No. 17. TREASURY DEPARTMENT 


February 7th,1900. 


Lee Ullery, Esq ., 

Superintendent of Construction, 

U.S.Mint Building, Denver, Colo. 

Dear Sir:- 

Referring to your favor of January 22nd enclosing copy of 
letter L.N.,signed, "J ,K. Taylor, Supervising Architect," and dated 
at Washington, January 18th,1900, in relation to the question of a 
substitution of granite for the second story of the Mint building in 
this city, we beg to say:- 

That the suggestion relative to securing permission to use 
the granite of the lighter tint and referred to in the letter in 
question, is sanple number two. The same was brought about by reason 
of the development at the quarry which indicated «at that time that 
quite a considerable part of the available granite in the quarry 
would be of a lighter tint than that now being used in the construc¬ 
tion of the building, and that it was largely with tne hope that the 
procurement of the material and work under contract might he material¬ 
ly expedited that the suggestion was broached. 

Further developments ;it the qunrry seem to indicate that 
the stone similar to sample number two will probably not occur in the 
quarry in sufficient quantities to warrant us in making any further 
suggestion for a change from the stone now being used } ie building, 
and from our advices from the quarry it would seem that the safest 
course for us to pursue,both for the contractor and the Government 
would be to construct arid equip an additiona- steam dorricx of large 
capacity near the south end of the quarry where there is now the best 
showing of pranite of the color now being used in .he builomg,and 

? r h tuic additional derrick be to uncover such additional 
g^nUe o? ?hat kind ts is Sow indicated to exist underlying the u P - 

miarrv and we feel that in this way there is a bet- 
per strata in ‘ he J^rry, ana »e i^ Qf unlform ston9 for the 1( ,_ 

tlon P n? S .’tp t h«Ildin*' than there would be by the rejection of the stone 
tj , le buiiding than tnere^ ^ alrea dy been and portions of 

• which are now°beiA c cut, and attemptingy^substitute therefor entire¬ 
ly the stone desicmted^asja.ip^^^ purchased an additional lar C e 

steam derrick and are pushing the at the Quarry 

with all speed possible,and will make ^ e . ^tort to secure the re- 


jiydTp sub s t 

Upn-irt I!ient January 18th. 

uepar We _ 


therefore beg leave to say in reply to your communication 
■md tne inclosure referred to, that under the circumstances in our o 
‘jj^iort it would be inexpedir-* — .. in our 0- 


inexpedient to attempt any substitution for the 



No. 17 . TREASURY DEPARTMENT 


granite now being used in the building, believing that the prospect 
is better for the procurement of the required quantity of granite of 
this character than it would be to attempt to secure such quantity of 
the lighter tint mentioned. 

Y/e trust that our position in the matter will coincide with 
vour opinion as to the advisable course to pursue under the circum¬ 
stances, and again beg leave to assure you that we are only actuated 
by an earnest desire to use every energy to promote and hasten the com 
-pletion of our contract in the premises and in the most satisfactory 
wa >j possible to the Government. 

Very truly yours. 


(Signed) 


J.A.MeIntyre, 
T 


iz4 


Denver mint (new) 


r-n rent, inp to fhiB jitter ttu> 
initials in upper right-hand 
corner mud hr referred to. 



Treasury Department 

OFFICE OF THE SUPERVISING ARCHITEC 


Washington, Feb.3,190t. 



i nr tints in upper righ t-h and 
comer mud be referred to. 


Ha/ 


The Superintendent of construction, 

New Mint Building, 

Denver, Colorado 


Sir 


I have to acknowledge the receipt of your letter of the 
29th ultimo, enclosing a letter from Mr. J.A.McIntyre, the con¬ 
tractor for the super structure, roof covering, etc .of the "build¬ 
ing in your charge, transmitting a copy of a communication to 
him from the celadon Terra cotta Company,relative to making 
certain changes in the hip tile required. 

The Celadon Terra Cotta Company state that the method of 
construction which they desire to adopt is much cheaper than 
that definitely required by the specification, and you are 
therefore directed to obtain from the contractor a proposition 
of the anount he will deduct from the sura to be paid him under 
his contract on account of making the changes proposed,in an 
amount equal to the value of the work he proposes to omit. 

Upon receipt of such proposal at this Office,with your 
definite recommendation, prompt action will be taken. 


Respectfully, 



J rf O ^ 

• o • O • 





DEMVEH MIN” ( nc ") 


/ 3s<S~ 



Enclosure 


Treasury Department 

Office of the SUPERVISING ARCHITECT 


Washington, Feb.6,-1 



The superintendent of construction, 

New Mint Building, 

Denver, Colorado 


I enclose herewith, for your information and the files of 
your office, a copy of Department letter of even date, accept¬ 
ing the proposal ,forwarded in your letter of the 1st instant, 
of Mr. J. A.McIntyre, the contractor for the superstructure,etc. 
of the building in your charge, in amount forty dollars (#40), 
to substitute terra cotta,for wood fillers, over steel lintels, 
all as stated in detail in the said letter of acceptance. 

You are hereby authorised to certify and issue vouchers 
on account of the above, as required by the terms of the con¬ 
tract and the printed ’’Instructions to Superintendents,” pay¬ 
ment of which vouchers the Disbursing Agent has been authorised 
to make from funds remitted him on account of the appropriation 
for the building. 

Respectfully, 


J.S.S . 











Jreasurtj department, 

Office of the ^ecvetaey, 

Washington, 3. ©Jp® { -' • 6,1900. 

Hr. J.A.McIntyre, 

cooper Building, 

Den v ar, colorado. 

Sir:- 

In view of the statements contained in letter of the 
1st instant from the superintendent of construction of the 
new Mint Building at Denver, Colorado, yotir proposal,dated 
the 31st ultimo, addressed to him, in amount forty dollars 
($40.00) to substitute terra cotta,for wood fillers over 
steel lintels wherever required by the drawings and specifi¬ 
cations forming part of your contract for the superstructure, 
etc.of the raid building(the entire soffit and face of said 
lintels to be ^ireproofed)is hereby accepted,the name being 
& eelnf »u reasonable,this to be considered as an addition to 
your contract, and a public exigency requiring the change in 
the worh. 

It is understood and agreed that this change is not to 
affect the time for the completion of the rorh as required 
by the terns of your contract;that the e is without preju¬ 

dice to any and |U rights of the United States thereinJer;and 
without prejudice,also, to any and all ri~htn of the United 
State' against the mretier on the bond executed for the faith¬ 
ful fulfillment of the contract. 


J.A.McIntyre. 2. 

Please promptly acknowledge the receipt of this letter, 
a copy of which has been forwarded to the superintendent of 
the buildin^,for hie information and ^idance. 

Respectfully, 

I 

* S 

f J.C.P. 



I 






DENVER MINT (new) 

Treasury Department 

Office Or the SUPERVISING ARCHITECT 

In rtpiv^ n Q to Ui** Letter tht WSLS h X Tl^ t.OIT j 13 y — 

initials in upper ri'jUt»hand 
comer must be referred to. 

The Superintendent of Construction, 

New Mint Building, 

Denver, Colorado. 

Sir 

I have to acknowledge the receipt of your letter of the 
7th instant, enclosing a letter from Mr. John /. McIntyre,the 
contractor for the super structure, etc. of the building in your 
charge, from which it is noted that he no longer desires to 
make a change in the color of the granite to be used from that 
originally approved for use in the work. 

It is a natter of satisfaction to this Office that Mr. 
McIntyre will be able to continue the work without making the 
change suggested. 




Respectfully, 




Form 34. ) 

E<L1210*7 2,000.; 


Denver, Col. MINT. 


/ z 


1 


AOVISI NG or REMITTANCE Of rUNO.. 



't 


I 

Sir: 


Jfteasurg (Department, 

Ofpiob o? SUPERVISING ARCHITECT, 
Washington, D. C., February 13 , 1 900/*&. 


Youv estimate of funds required during the month of February, 1900 

,f0r the work under y° ur charge, is received. I have to advise you that a 
remittance of $$ 0,000*oo t tv to James L. Hodges, 

Disbursing Agent, has been requested. 

: 

Respectfully yours, 


i 

.! 


! 


Chief Executive Officer. 



Mr - Lee Ullery, 


Superintendent U. S. Mint, 


Denver, Col 



jzr 





OFFICE OF 


Treasury Department 

office OF THE SUPERVISING ARCHITECT 


Washington, Feb. 1900. 


Superintendent of Construction* 

New Mint Building* 

Denver, Colorado. 


Sir 


I have to acknowledge the receipt of your letter of the 
5th instant, and* under separate cover, the marble spalls re¬ 
ferred to therein, taken from material delivered for use in the 

building in your charge. 

It is considered impossible to obtain marble of the char¬ 
acter of that approved which is entirely free from black streaks, 
but they are usually fine, rarely exceeding l/l6" across, and 
in that form are not objectionable. Material with wide streaks 
visible at a distance, especially if they contain iron, should 
be promptly rejected. 


Respectfully, 


V> 




J.G. 




/ 


DENVER, COLO.,MINT BUILDING. 



fn r*r>lffinp to thi$ Litter the 
initial* in upper right-hand 
comer muni he referred to. 

Enclosure. 




Treasury Department 


OFFICE OF THE SUPERVISING ARCHITECT 

Washington, Feb. 23, 1900. 


- 

Superintendent of Construction, 

Mint Building, 

Denver, Colorado. 

Sir:- 

| 

T enclose herewith bill of J. C. McOuire, for inspection 
of material for the building in your charge, to date of November 

\ 


1899, in amount... $264.41, 

V- . 

*.3ss payment on account... 173.10, 


leaving a balance due and outstanding of...$ 91.31, 


in which latter amount you are hereby authorized to issue a voucher 
in his favor, for payment by the Disbursing Agent, as per authority 
previously given. 

For the information of the accounting officers, I have to re¬ 
quest that you attach to the original voucher, a copy of the en¬ 
closed bill. 

Respectfully, 


F.D. 



hief Executive Officer^ 












«<»> 

SBC*"" 


designs 

furnished 


.Tsu P hoR»Co««^ ON - 


INSPECTION OF IRON, STEEL, 

james c. McGuire, and all 

ENGINEERING WORKS. 

ENGINEER AND CONTRACTOR, 

Havemeyer Building, 

No. 26 Cortlandt Street. 


Subj^ 


• Denver Hint Building. 


NEW YORK, N. Y HoV. SOth, 1699 . 


SwWlsr.!0 ARCHITECT, 

' Treasury Department, 

Washington, D. C. 

To JAMES 0. Me OH IKK, Dr.: 

Tor nil! and shop inspection of material as follows 
for the U. S. Mint Building at Denver, Colorado:- 


Mill, 

Shop, 

Condemned, 


Shop, 


AT CAHITKCtIK STHBL CQMPAOT,- 
v s 

1,173,543 lbs. 586.772 tons at 19-3/4/,— 

i/871,523 w 435.762^ " at 19-3/4/,- 

28,437 " 14• 219 v • at 19-3/4/,— 

AT CIDJjKTTK-I(KHZ 0 (t COKPAHY,- 

\S 302,020 lbs. 151.01 tons at 39-1/2/,- 


Paid 


on account of previous inspection, 


Amounf ' due t.o date, 


$115.89 
86.06/ 
2.81 / 


_59 .65^ 

Total,- $264.41 " 


1 o 

175.-Og ^ 

$ 91 .- 52 - */ 

/ 9/. <5/ 






























/Jo 


♦ 


requisitions 


foe stationeby—outside seevice. 


1900. 

Department Circular No. 19 , 
Division of S., P., and B. 


Treasury department, 

OFFICE OF THE SECRETARY, 




To Officers of the Outside Treasury Service- 

? £2 . 




MONTHLY (the first Say of each month). 

The Collector and Surveyor of Customs at New York. 

Quarterly (the first Say of January, April, July, and October, respectively). 

Newo"ra^ < C “> - Baltimore, Boston, Philadelphia, 

TOJor, and Appraiser > Z . Appraiser (Customs) at New York; Collector, Snr- 

Immigration, the Assistant T 3 C '‘f **? 0 ’ ,he Boa,<1 of General Appraisers, the Commissioner of 

reasurer, and the Local Inspectors of Steamboats at New York. 

SEMIANNUAL (April 1 and October lj. 


Assistant Treasurers (except New York) 
stoms, C ollectors and Surveyors at_ 


Buffalo, N. Y. 
Burlington, Vt. 
Cincinnati, Ohio. 
Cleveland, Ohio. 
Corpus Christi, Tex. 
Detroit, Mich. 

Eagle Pass, Tex. 


El Paso, Tex. 
Milwaukee, Wis. 
Portland, Me. 
Mobile, Ala. 
Newport, Yt. 
Newport News, Va. 
Niagara Falls, N. Y. 


Nogales, Ariz. 
Ogdensburg, N. Y. 
Plattsburg, N. Y. 
Portland, Oreg. 

Port Huron, Mich. 
Port Townsend, Wash. 


7 iv lagara r aiis, . x . 

T n . m ^ r i a ^ 0n ’ Commissioners at Baltimore, Boston, Philadelphia, and San Francisco 
Internal-Revenue Collectors. 

Light-Honse Engineers and Inspectors. . 

and Seattle' 111 ASSay 0 ® cers at Denver, Helena, Philadelphia, New Orleans, New York, San Francisco, 

ANNUALLY (July 1). 

of PuS7 SpeCial Agents ’ Intern al-Revenue Agents, Superintendents of Construction and Custodians 
York, s an ^ 1( hugs, Mint and Assay officers (except Denver, Helena, Philadelphia, New Orleans, New 
raucisco, and Seattle), officers of the Life-Saving, Marine-Hospital, Steamboat Inspection 




2 


(except Local Inspectors at New York), and Revenue Cutter • 

Immigration, Mint, and other services not specified in the nreoerti C6S ’ and officers of tte P 
2. Under tt. pre.M.n, «, D,p.„„»t Cir.nl,, N» loTST"?? 1 " "4 
in the annual class could make requisition on the first of Anvil V! ' ’ 1899 > the officers i, , 

tions will now be deferred until the first of Julv Tfn« P . bUt the for warding 0 f su ,.v 'Hi 
will be supplied upon special requisitions artlCleS ^eded before t ,? h ^ 


will be supplied upon special requisitions. ~~ luc Jai ^ 

3. Should additional stationery be required before the prescribed time for , • ' 

the succeeding period may be forwarded, the object being to limit the , 1Bg re( l»isitio n , one t 

-r rrf "***• —• * — 4 «■**• Ci 

directions pHnted thorem auffi bf pinl * ol ;»'«1»i»itions is not tdlo.^ fc 

«^ lh ‘ y ““ ,d b - ,,s,< “ a «»«-« « r w , 
b. i»Ld“.t, t i b t;i k fi r 2io?c""‘ Tr ~“ ry D ““ io, "• ° r f "-“™ - - 
sno^^rpStr, ~i " ot b „‘ ‘ >aM by ,h ' i «»“»».. 

shipments bj/r.p,,, JotarpiTre “ TJZTZ '?■ *“ »”•»“««> -redl 

receipts, as vouchers, with his account of ennti ■ r C " r(C(>l lnff lllc ff 00 ^, who will forward tlif 

will first forward the freight bills with a re T r" eXpeDSeS < except in tlle case of customs officers, whq 
exists with the War Department to tt T, ° V to the ^e). As an armngetnej 

of freight so shipped, inoperative bills fv/ f! le ’ ght to polnts vvest of Chicago, this section is, in casts 
paid by this Department. ’ 16 Sam6 161 " g reud ered by the Quartermaster General to, an 

hereby rescinded. gulatl0Ils heretofore issued, which conflict with the provisions of this circular, ar 

F. A. YANDERLIP, 

Assistant Secretary. 











iSi 



OFFICE OF THE SUPERVISING ARCHITECT 


ireasury Department 


v/ashingtotijFebruary 26,1900. 


S 

fee 


The Superintendent of Construction, 


0.3. Mint Building, 


Denver, Colorado. 


Sir: 


Your letter of the 20th instant,is received submitting sketch 
shoeing defect in marble transom panel,delivered for use under a 
contract with J. A. McIntyre ,f or foundation, super structure and roof 
covering for the building under your charge. 

In view of the recommendation made by you and in order to 
av °ii delay,and as no structural factor is involved you are auth- 
or ^ ze d to permit the use of the panel. 



Respectfully, 


EESVSR 


Ed 12159^ 2,000./ 


MINT (tier ) 


/ 3z~ 


AUTHORITY FOR OPEN-MARKET PURCHASE. 

i All Utters in reply to official communications must refer to initial in upper right-hand comer.) 



treasury gepariromt 

Office of the SUPERVISING ARCHITECT, 

Washington, D. C., March 3, 1900. 

iperintendent of Construction, 

Mint Building (new)* 

Denver,Colorado* 



* 

/ 

► 



Sir*. 

In view of the request and recommendation contained in your 
letter of the 27tll ultimo, and the public exigency requiring the 
immediate delivery of the articles and performance of the work you 

are hereby authorised to incur an expenditure not exceeding 
four dollars and fifty cents ($4.50.) 

in securing in open market at lowest prevailing rates: 


one ton of coal (2240 lbs) for use in Superin¬ 
tendent’s office, $ 4.50 


Y our attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 


above in accordance therewith ..PSymer.t uO 

appropriation for the “Mint Building ,Denver ,Co 


to be*made from the 
ii or ado. " 


Respectfully yours, 

✓ 


/ 

k. 



Chief Executive Officer. 


DENVER NEW MINT. 


/S6 



OFFICE OF THE SUPERVISING ARCHITECT 


Treasury Department 



in replying to this Letter the. 
initials in upper right-hand 
comer must be referred to. 


ipper right-hand 
it be referred to. 


Washington, March 12, 1900. 



I have to acknowledge the receipt of your letter of 
the oth instant, in which inquiry is made whether it was the 
intention that the window grilles at the building in your charge 
should receive two coats of red lead as specified. It does 
not seem desirable to this office at this time to omit either 
coat of red lead, although under a future contract it is proba- 
tls that finish coats of other material will be specified. 


Respectfully, 




MUTT. 


COL# 

^rcuswry Department, 

Office of THE SUPERVISING ARCHITECT, 
Washington, D. C., March 13, 1900. 


Mr. Lee Ullery, 


Supt. U. S. MUTT, 

« Denver, Col, 

I have to acknowledge the receipt of your “Estimate of Funds ” required 
for the work on the building under your superintendence during the month 
of Uarch,1900,i&£ , and to advise you that, as it appears the remittance 
of funds heretofore m ade to the Disbursing Agent on account of the appro¬ 
priation for the building is sufficient to meet all vouchers issued or to be 
issued for expenditures on account of the work on the building, to and 

including the last day of the current month, no further remittance will be 
made to him at present . 

Respectfully, yours, 


Chief Executive Officer, 



(PRINTED HEADING). 


/ SoP 


Denver,Colo.,March 21st,1900. 


Lee Ullery,Esq ., 

Supt Construction, New Mint, Denver, Colo. 

Sir 

You are well aware of the conditions which for a long time 
have existed at the Arkins Granite Quarry,and the difficulty I have ex¬ 
perienced in securing from that locality stone of the color and texture 
required for use in the U.S.Mint building,at this city,under my contract 
with the United States. 

Said conditions instead of improving as had boon hoped have 
steadily become worse,and I am convinced that to secure stone of the di¬ 
mensions required for the top member of the cornice of said building as 
shown by the plans and specifications for said building,would require so 
long a tine as to render it practically a matter of impossibility. 

Believing that the factor of time is an important one and that 
in order to materially hasten the work and secure the early completion 
of the work,the Department would allow a modification of the approved 
Plans,I have the honor to submit herewith detail drawing showing method 
Ci construction which in my opinion will secure this result and to re- 
qi.est that you lay the matter before the Department for its consideration 
should such method be approved I will make formal offer of sub 
Apartment,but should the Department while author- 

1^1ii C ® * d6 Q i r> c% ^ 

Wishes, I Will at ® plan more in accordance with 1tQ 

thereon, it h eln ° fr «r it a formal proposition of suhntitU? 

work in any manner desire to hasten the complet i rr, 11 !i Ut 1 on 

r proved by the Department. pletlon or this 

Very respectfully. 

Signed, J.^UMcIntyre 

T. 



W COLO, 

fom *W. 

fW . » n r 


Kd . 12 1597 2 , 000 . 
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AUTHORITY FOR OPEN-MARKET PURCHASE. 

letter* in reply to official communication * mutt rtfer lo initial in upper right-hand comer. 


treasury departm cut. 


jS(s> 



Office of the SUPERVISING ARCHITECT, 

Washington, D. C., March <c l , 19 0 J. 


Superintendent of Construction, 
Mi nt Bu i 14 i ng, (new ) 9 
Denver, Colorado. 



H 



Sir: 

In view of the request and recommendation contained in your 
letter of thelVtll instant «and the public exigency requiring the 
immediate delivery of the articles and performance of the work you 

are hereby authorized to incur an expenditure not exceeding 
four dollars and seventy-five cents ($4.75.) 

in securing in open market at lowest prevailing rates: 


photographic vie TT s of ^ovk on the building 
on the 31st instant. 


V 


1 

-a 


. 75 


You must recognise that a photograph showirg ro 
advancement at a given date is of as much value as 'one 
shormg advancement in connection * r ith future reference 


Your attention is called to printed "Instructions to Superin- 


on account of 


tendents," and y ou issue and certify vouchers 

J? • * n acc ordance therewi th .,T)£iynie*it to o 

propnation for "U.S.tiint Builiing.Daav^Col?" froa the S P~ 

Respectfully yours, * / _ 

yf Aoting 'Chief Executive Officer. 




Denver,Cclo.,March 23rd,1900. 


N 


.Lee Ullery, 

Supt.Const.,New Mint, 

City. 

Sir 

Owing to the fact that work upon the building under 
your charge has progressed to that point when it would be 
quite convenient for me to push the terra co.ta work on .~>aid 
building, I would esteem it a favor if you would ascertain from 
the Department if they have made final decision as to change in 
basement and if so if they will allow me to commence work there 


-on. 


Very respectfully, 

Signed, J.A.MeIntyre• 

T 


DENVER ,001.0PA * - 0 • MIMT < 


/«?? 



/n in 

comer ntui* tejeT) 

( enclosukp ) 

I 


Treasury Department 

Office OF THE SUPERVISING ARCHlTECt 


CvO^- 


Washington, Marsh 21, 190". 


The Superintendent of Construction, 

United States (new) Mint, 

Denver, Colorado. 

Sir: 

I enclose herewith for your information and files 
copy of office letter this day addressed to the contrac¬ 
tor for the superstructure of the building under your 

4-v.rt .vr»in+ therein referred to. 
charge,and also a copy ot 'he jt ■ 

Respectfully, 

y, 

Acting Supervising Architect. 


13 



jn replying to this Letter tit* 
initials in upper right-hand 
comer must lx referred to . 

(COPY) 


Treasury Department 

Office of the SUPERVISING ARCHITECT 


Washington, March 21, 1900. 


Mr. J. A. McIntyre, 

404 Cooper Building, 

Denver, Colorado. 

Sir: 

I am in receipt of your letter of the 17th instant 
relative to certain blue prints shoeing manhole covers, 
etc. which you propose to place in connection with your 
contract for the superstructure of the United States Mint 
Gilding,Denver,Colorado,and one copy of said print is 
herewith returned approved,except as noted thereon for 
cleanout cover,a detail of which will be forwarded later. 

Respectfully, 


R. 


(SIGNED ) C. R. KRMPRR, 

Acting Supervising Architect. 


14-0 


posmiawigMpa 

16.0- ALDtnI divcr V. P. iC 


IN CONNECTION 
WITH 


T HE rOHlfflERCIAL CABLE COMPANY- 

““ JOHN W. MACKAY, President. 


- JOHN W. MACKAY, President. 

, rcn a WARD. V. P. 6. M. 

At BERT BECK, Sec’*- GE0 - G - WAKU| Y ^-- 


Wash-inston, Dw C HeiU 28th, 1900. 

Supt New Mint, 

Denver, Colo* 

mattes flhould 

, 4. „ri twenty live percent co^-s 

No Portland cement with twenty 

be allowed under any circumstances. L Gt 

SW Kt! Taylor, 

c^n-pervisins Architect. 



















J. A. JOHNSTON, 

Vice PRESIDENT. 


li-hl 


Wyoming Development Company 


Parm Lands with perpetual water ri E ht 

AC T nTasv "enns. Interest 6 per cent 

deferred payment. 


Town Lots in Wheatland for sale 
on time payments. 


Cheyenne, Wyoming, March 29th, 1900. 


intended of Construction, Denver Mint, 


U. S. Super 

Denver, Colorado. 

Dear Sir: , e 

The 'Wyoming Development Company will require 

t for the construction of the waterways of a Jar^e 
quantity of cement for the 

, v,,. ildinr. Will you teU us 
resevoir that they “re now hull B 

• tv\e"Red diamond Cement*. Is it a Bo 
d0 „ce what you know about the Con8t ruction 

, . lately Superintendent 

Portland Cement? Mr. Mur o , d some time 

now of Omaha, suGgeste! son 

of the public Building ^ ^ ^ ^ _ enti _ 

860 1 '" rlte t0 lk . nr t0 Mr . McGinnity of McPhee * McCinnity, 

satisfactory. In «***■ ^ ^ , had better s o to see 

while in Denver yester ay, ^ you out . I„ the w 

„„ t ca ned at your office, 

you ln E er ' s * afford to take any chances. 

„ tvct are about to do we cannot 

L umber Co., last year was very anx- 

Sa v re of the Sayre-New ,o 

Mr * ’ t this cement, but since that time 

i0U e for me to consult you abou 

dissatisfaction with it. 

■j Yiave heard, that there was so 

Very truly yoursO /) 

\Lh-T*' 








/z/-2- 




(new) 


tii replying to this erti^ 
initial* in upper naht-hand 
comer must be ref erred to. 


Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, March 28 



The superintendent of construction, 

New Mint , 

Denver, Colorado. 


Sir 

I have to acknowledge the receipt of your telegram of the 
26th instant, calling attention to the fact that the cement 
being delivered on the ground for use in the construction of 
the building in your charge contains at least twenty—five (25) 
per cent of coarse matter. 

The following dispatch was sent you to-day, which is here¬ 


by confirmed: 

"Ho Portland cement with twenty-five per cent coarse mat¬ 
ter should be allowed under any circumstances. Letter.” 

While it is possible that the Department might consider a 
proposition from the contractor to use cement otherwise satis¬ 
factory .which contained not to exceed lfljt coarse matter.provid¬ 
ed he would agree to increase the amount of cement ten per 

^ ^ matter exceeded the amount allowed 

cent whenever the coarse mat 

by the specifications but did not exceed 18j«,it is considered 


eri t irely unadvicable to allow the use,under any circumstances, 
0 f cement which contains coarse matter in exces c of 18$. 

Respectfully, 




DEKVER#COLORADO: NEW KIHT. 


J43 



rtvlvina to this Letter the 


corn« r muJ 


Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, March 31,1900, 


The superint endent of* const/’notion, 
United States (ne’r) Mint, 
Denver, Colorado. 


Sir: 

I aw in receipt of your letter of the 26th instant 
calling attention to detail of second story windows for 

the building under your charge,and in reply you are ad- 

^ no brich pier behind the marble colum- 
vised that there i 


nar pier, the 


-irtire nter being of marble. The brich shorn 


behind 


the plan is that portion of arch 

on one half of 

s, rf j_ n doT rhich comes dorm upon the marble pier. 

upper part o 

discrepancies in figures exist as stated by you. 


The 
The figu re 


3 , 5 - 3 / 4 " referred to should be eliminated; 


the o 


tho rS 


being 


correct. 


Respectfully, 





J U4 



OFFICE OF THE SUPERVISING ARCHITECT 

Washington, April 5, Aoo. 


Treasury Department 



Superintendent of Construct ion, 
New Mint Building, 

Denver, Colorado. 


I have to acknowledge the receipt of your letter of the 23rd 
ultimo, with enclosures, all relative to the difficulty in obtaining 
large blocks of granite necessary for the top member of the main 
cornice of the building in your charge, and suggesting a scheme for 
constructing the same using much lighter stone than is required by 
the existing contract for the work. 

The question has been very carefully considered in connection 
with the limited facilities in Colorado for obtaining large blocks 
of granite, and if such can be obtained, the difficulty in matching 
the color of that now in the building. It is considered that any 
change which substituted stone of smaller dimensions than that re¬ 
quired by the existing contract can only be favorably considered 
when it ai>x>ears that the building cannot be completed without making 
some such substitution. Therefore you are requested to advise this 
office whether, since your letter was written, there has net some 
solution of the question appeared which would r.ia^e it unnecessary 
to consider the substitution. 


R aspect ful ’ly, 



J .G. 




DSTttB.OOfcCmADOt Mf MIMT. 



re uluina to thi$ tetter 


1 t-i (j> 


Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 


ttr 


Washington, April 10, 19 • 


ThH Superin+.endent construction, 
United states (new) Mint, 
Denver, Colorado. 


Sir: 

„ x - 1 -+ + ^ of An-r»il 3rd in regard to 

In repiy to your ie'»te.. ox n_- 

the baching for arched windows.it is tarn* that *»U aiac 

detail drawing #43 shows no baching behind narole 

therefore the baching of wall should be supported on a 

sei.ii-circular brich arch of two row-lcor.s,havi.\, 

centre on a line with the centres of the small arched 
Tjindorrs- 

Hespectfully, 


V 





, rCLC . IttHl (new). - • 14J 

authority for open-market purchase. 

, Utt«r* <*» repttf to official **uat rtftr I* initial <n upptr right-hand comer, i ^ 

If 

^ ^reasuvij Jpcpartmcnt, 

Office OF THE SUPERVISING ARCHITECT, 

Washington, D. C„ April U, 1S00. 

Superintendent of Construction, 

U.3. Mint Buildings (new), 

Denver, Colorado. 


Sir * 

' in View of the revest and recordation contained in your 
letter of the 28th ultimo, and the public exigency you 

immediate delivery of the articles and pe ^° ^ ^ exoee ding 

ere hereby authorized to incur an expe. 
six dollars and fifty cents ($6.50) 

m securing in open »ar*et at lowest prevailing rates. 


one ton of coal (2240 lbs) for use m SuP<a ^” 
ten ^!f 0 ; S s of^ooai oil for use in Superxnten. • 
office, 


$4.50 

2.00 


,, d t0 printed .'instructions to Superin- 

Your attention is called to P account of 

ertify voucners 

tendenta," and you will issue an c , made from tile 

, ., v. nfivment y,o ^^ « 

t,Toe above i n 

rtY* OT)T 18^.1 rv v 


tendenta," and you will issue and ce ^ m gde from tile ap- 

tV ie above in accordance therewi^ ^np^DenV'^ ,GolO. " 

propnation for the "Mint Bund in C» J/f • ■ 

Z ^ Respectfully yours , / i 1 — 









DENVER,COL. MINT BLDG. 

lorm 34. I 

Ed. 1210 97 2,000.; 


nfs 


ADVISING OF REMITTANCE OF FUNDS. 


treasury department, 

Omos of SUPERVISING ARCHITECT, 
Washington, D. C\, April 12,1900,-i&£— 

Sir: 

1 our estimate of funds required during the month of April, 1900, 

T89 ~ffor the work under your charge, is received. I have to advise you that a 
remittance of $£% 000. oo to 

Disbursing Agent, has been requested. 

Respectfully yours, 


Mr. tee Ullery ’ 

Superintendent U. 6. MUTT , 


James L. Hodges, 



Act A ./ j 

™ Chief Executive Officer. 


P. 


Denver, Col. 





000 MINT [MV 


M 




Inclosure. 


OFFICE OF THE SUPERVISING ARCHITECT 


Treasury Department 


5 



Washington, 


April 13, 1900. 


Superintendent of Construction, 

U. S. Mint (New) f 
Denver, Colo. 

Sir: 

"Referring to office letter of November 27th, last, in relation 
of suspension of work on terra cotta partitions, etc., in the 
building under your charge, your communication of the 24th ultimo 
in regard to this matter is now acknowledged. You are informed 
that no change will be made, and you are requested to direct the 
contractor to proceed with the work as projected. 

Find inclosed copy of letter of the 7th instant, addressed to 
the Director of the U. S. Mint, which will inform you as to the 
conditions affecting this transaction. 



Respe ct fully. 



NEW MINT. 


DENVER, COLORADO. 



Trlasury Department 

Office of the supervising architect 


In replying to this Letter the 
initials in upper right-hand 
comer must oc referred to 


Washington, April 7,1900. 


The Director, 

United States Mint, 

Treasury Department. 

Sir: 



at Denver, Colorado. 

auirv I ?o r S I « 1 LL h S Te t 2- a(iv iP you that this office caused immediate in- 

woulti be sffec*Pri r H§ a +H lriG H the P roces ? that portion of the work which 
Jestions ?w$® a b y* t} ? e changes resulting from 1 the adoption of the sug- 

afreadv hhn fi contained.and ascertained that the following work had 
aireaou been placed in position, viz: ^ 

includ?mr S nHiI'F y s I j0r 5 ? ewer systems to be installed beneath floors, 

whn<; -fmt chases down spouts and sleeves through exterior 

,,CAJ “ L£> J-vF arairiR nl savrewo 


near 


drains of sewers. 

hosement ceili* r ° n P^ )es ^ or co -^ umns Nos.16 and 35, extending to 

Nearly all concrete foundations for all interior basement partitions. 
! lifts^ r ^ C ^ Partitions for walls of dynamo and engine rooms and freight 

fhm-^+S ?*T ice has been verbally informed by Superintendent of Machinery 
instim +** ln the future it will'be the policy ol* your Bureau, in the 
thfirltr ;{ 01 ? °f mechanical plants, to adopt direct connected motors, 
enH™Jr vlat 4PS the necessity for counter-shafting driven from the 
Si®?!’ Therefore, in a building of. the substantial construction 
- the SS«5 ct ? r of the one under consideration..a proper.installation of 

i )lant wil1 avoid unnecessary vibrations and m view of the ex- 
rpffirrS r w °uld be involved in the adoption of the recommendations 
b!v £??£ y° u are advised that it is considered inexpedient to com- 
Wltil the wishes of your Bureau in this particular. 

Respectfully, 

(Signed) J. K. Taylor. 

Supervising Architect. 


L. 






john a. McIntyre, 

GENERAL CONTRACTOR, 

ROOMS 402-404 COOPEH BUILDING. 
DENVER. COLO. 

Telephone 1238. 

OWNER AND OPERATOR 

arkins Granite Quarries. 


Denver Colo. April 16 th. 1900'. 


/JD 


Lee Ullery Esq. 

• • 

Supt* New Mint., 

4 

Denver Colorado. 

Sir. 

I have the honor to enclose you herewith letter from 

4 4 

Gillette Herzog Mfg, Co. requesting that I obtain for them the 

details for rectangular cast iron frame and cover promised by 

Supervising Architects Office seme time ago, and which said firm 

/ 

seems anxious to, obtain in order to facilitate their work. 







*7 c r iLLEtTE. firfMdfiil 


FRANK J LLEWELLYN, Vice President and Chief Engineer 

MEMBER OF AMER SOC.Of ClY EMGHS 


PETER LEES Superintendent 
AY BAYNE, My r Bridge Department 


R20G 

URIIMG CO, 

- • 

Engineers 


* 


GENL OFFICE AND WORKS 2 ™> ST 6 T -*TO 9 T-” AVE S E. 


BRANCH OFFICES 

Pittsburgh pa. new Orleans, la 
butte MONT. DENVER, COL 

SALT LAKE CITY. UTAH LOS ANGELES, CAL 
HOUGHTON. MICH KANSAS. CITY. MO 
CITY OF MEXICO 


*LEASE ADDRESS YOUR ANSWER TO 


A%£$ 

STEEL and IRON BUILDINGS and ROOFS. STEEL and COMBINATION BRIDGES 
RIVETED TRUSSES and PLATE GIRDERS 
STEEL and CAST IRON COLUMNS. 

MINING BUILDINGS. ORE CARS and RIVETED PIPE 
TRAVELING CRANES. 

HEAVY and LIGHT CASTINGS andall kinds of FOUNDRY WORK 
JAILS and PRISONS- 

STEEL BEAMS, ANGLES,PLATES, BARS and CORRUGATED IRONalwats in stock 

DESIGNS and ESTIMATES FURNISHED On APPLICATION 
ALL AGREEMENTS ARE CONTINGENT UPON STRIKES ACCIDENTS. DELAYS OF CARRIERS AND OTHER DELAYS UNAVOIDABLE OR BEYOND OUR CONTROL 

O*™,.cola. or**, #m. April 14 , 1900 . 

304. JACKSON BLDG. 

E. M. SPRAGUE. Agent and Engineer 




Hr. J. A. McIntyre, 


#402 Cooper Bid;., City. 


Dear Sir: 

Sonetime ago -we received the approval of our details of 
clean out,vault- and nan hole covers for the United States Mint Building, 
Denver. On the approved print which was returned to us there was a 
note to the effect that details for the rectangular cast iron frame 
and cover shown upon said blue print would be furnished. 

Y/ill you kindly secure this detail for us so that we can go 

ahead with this work. 

Respectfully yours. 


The Gillette-Herzog Mfg. Co., 
By 


L* ' ' Agent. ^ 








DENVER MINT (NEW) 
M 



jyi T yi>"J to thin Letter Hus 

init inJs m upper right-hand 
comer must he ref area to. 


Af/ 


I reasury Department 

Urp.ee OF THE SUPERVISING ARCHITECT 

Washington, 

April 17, 1900. 



Superintendent of Construction, 

U. S. Mint (New), 

Denver, Colo. 

Sir: 

Your letter of the 9th instant is received and contents noted 
in relation to difficulty in securing blocks of stone sufficiently 
large to meet the requirements of certain parts of the cornice con¬ 
striction of the building under your charge and the proposition of 
the contractors to substitute smaller blocks. 

In reply you are informed that the office does not favorably 
consider the proposition to make any change in the upper member of 
the cornice, and desires that it be avoided if possible. It is re¬ 
quested that you will proceed to the quarry for the purpose 
gathering all info mat ion possible as to whether suitable blocks 
can be obtained, aid to report your findings fhlly to this office 
■vi tli such conclusions and recommendations as nay seem y ou 
Proper. You should be careful not to commit yourself or 
ffco in any respect during your inveetigations. Wire t.iis 
as ^ when you will leave Denver ard when you return, ard submit a 
voucher f or your travelling aid subsistence expenses. 



/cT2_ 


# 


John A. McIntyre, 

GENERAL CONTRACTOR , 

rOOMS 402-404 COOPER BUILDING, 

DENVER. COLO. 

Telephone 1238. 

OWN KR AND OPERATOR 

Arkins Granite Quarries. ' 

Denver Colorado. April 16 1900. 


Lee Ullery Esq. 

# I 

Supt. New Mint. 

4 

Denver Colo# 

4 

Sir. 


I have the honor to enclose you herewith letter from 
The celedon Terra-Cotta Co. this day received and. to request you 

forward same to the D0P artment *’ or its consideratlon » snoald * ou 
be of the opinion that such course is advisable 

v ery Respectfully• 







1001 Marquette Bldg., 
Chicago, Ill., April 13, 1900. 


*r. J. A. McIntyre, 

402 Cooper Building, 
Denver, Colo. 


Dear Sir:— 

TThen our Mr. Hess was in Denver he was asked to write a letter 
to you which night be sent in to the Department, showing why Flattened 
'Up* Tile were not practical in use on the Denver Mint Building and also 
3 state what allowance, if any, we would make because of not furnishing 
uhe flattened Hip Tile, as mentioned in specifications. This matter 
as been thoroughly covered, not only with correspondence but in conversa- 
rtween Mr. Ullery and Mr. Hess, and you of course are well acquainteo 
ith the facts. The detail drawings sent us did not show flattened Hip 
•Pile and consequently they were not estimated by us in giving you 
proposal for the material to be furnished. 

Such construction is not practical, as^ has been shown to^ou, 

&hd we believe that both you and r. Ullery agree t * f nrr ,i S h 

Mention. In the first place it is practically ir^ because of the 

Flattened Hip Tile that would properly fit, in each ’ in blJri)lrir 

*Y V different sizes t0 be " sed a ^i f -ered USe Bo f Koofing Tile^manufacturer 
clays, which would have to be consiaerea. ■' ther than a rapped 

could make these tile so that they woula s / perfectly 

line up the hip, and, were with this flit end effect 

straight line, the contrast of the roll tile 
at the Hips would make a very unsightly Jod. 

_ Hiti is for the Foofer to cut out 

The correct way to lay tne i , snugly over the bareel of 
the side of the roll so that it wil~ with all "the facts before you 
the tile as is shown on your drawings. Department showing that 

we believe that you can write a let . ® , n satisfactory job by laying 

you will be able to make a more meC ^l the” were laid otherwise. The 
the Hips as herein suggested than 1 lip ^ es the construction as suggested 
writer is satisfied that Mr''. Ullery do end it to the Department, 

to be practical and we believe he will rec 




Yours very truly, 

ThTCELADON Tf#KA /DTTA CO, Ltd, 






VlCE-MtC’DMT 



/ef^ 


john a. McIntyre, 

GENERAL CONTRACTOR, 

HOOMS 402-404 COOPKH BUILDING, 

DENVER. COLO. 

Iglephon « 1230. 

OWNItK ANl> OPIIATOI • ‘ 

ABKINS GRANITE QUARRIES. I^Ver COlO. April 17 1900, 


Leo Ullery Esq* 

• 4 

Supt. New Mint • 

Denver Colorado. 

4 

Sir. 

I have the honor to acknowledge receipt of your 

# * 

letter 16th. inst. relating to location of Terra-Cotta partitions 

$ 

in basement. 


Very Respectful3y . 


DENVER,COLORADO: NEW MINT 



In replying to thti Letter the 
initials in upper right-hand 
comer must be referred to, 

( FORWARDING ) 


/*ry 

Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 

Washington, April 21, 1900. 


tf 


The Superintendent of* construction, 

United States (new) Mint, 

Denver,Colorado. 

Six: 

In accordance with your request of the 17th in¬ 
stant there have this day been forwarded two prints 
of miscellaneous drawing #928,showing construction 
of cleanout manhole covers in the basement of the 
building under your charge. 

Respectfully, 

V._ 

Acting Supervising Architect. 

~ R 

R. 



PRINTED HEADING. 


US' 


Denver, Colo.,April 24th,1900. 


Lee Ullery ,Esq., 

Supt.New Mint, Denver,Colo. 

Sir*- 

Replying to your favor April 21st, 1900,revesting me to 

state “how much you will deduct from the amount paid". under your 

contract, if permitted to use the barrel instead" of the flattened 

ttie",that sane nay be forwarded to the department in connection 

with letter fron the Celadon Terra Cotta Co.forwarded you on the 

,fjaqire is,and has been 

15th instant, I have the honor to say. My desire 

to give to the Government the very best class of work obtain,i ^e 
in the various departments of my contract. he eladon "^Cot¬ 
ta Co .whose reputation is above question, are «. the oni.uor. . . 

a- tile required is impractical and cannot no so nmufac 
the specific i 1J -° 

to insure a perfect fit. If this is the case, I am ae- 
♦•u^ed as to moui « A 

tinc to any chance calculated to improve the cnar- 
sirous of consenting 

•vork, but cannot under the circumstances see ray way oo 

16d. of ^ 

induction from the contract price. Should the Depart 

rrclosing ^ 

accept the proposed change I will be pleased oo a- 

ment see fit 

• + Vi nut additional expense, 
dopt it W1 ‘ 

Very respectfully, 




;SZ 



In rvpiyiny to this Letter the 
initial* in upper riuht-h'ind 
comer must be rtf erred to. 


Treasury Department 

Office of the SUPERVISING ARCHITECT 

Washington, April 24,1900# 


Superintendent of Construction, 

4 

U.S.Mint (New), 

Denver, Colorado. 

Sir: 

A communication lias this day been addressed to Mr.J.A.Sutherland, 
Chief of the Inspection, Material and Repairs Division, of this office, 
in your care, and you are requested to hold said letter until Mr.Suther 
land’s arrival, which will be at sometime during the coming week. 

Respectfully, 

j Acting Supervising Architect. 

•fl* 





DENVER,COLO.,MINT BUILDING. 




Treasury Department 

office of the supervising architect 


C 




In replying to this Letter the 
initials in upper rinht-hand 
comer must be referred to. 

Enclosure. 


Y/ashington, April 27, 1900. 


Mr. Lee Ullery, 

Superintendent of Construction, 




Mint Building, Denver, Colorado 


Sir:- 


I return herewith voucher, in duplicate, drawn in your 
own favor, in the sum of eight dollars and thirty-five cents 
($8.35), for expenses incurred by you in traveling from Denver 
to Arkins, Colorado, and return, under orders from this Depart¬ 
ment, vith the request that you present the voucher in question 
to the Disbursing Agent, for payment from funds in his hands 
appropriated for the building, as per instructions t 


given. 

■P. 


Respectfully j 



Acting Chief Executive Officer 


P.D. 




V 




/ S"S 


DENVER MINT (new) 




OKr,CE OF THE SUPERVISING ARCHiTEUT 


Treasury Department 



Washington, April 27,1900. 


The Superintendent of construction, 

New Mint Building, 

Denver, Colorado. 


Sir 


I have to acknowledge the receipt of your letter of the 
23d instant, relative to the result of your observation at the 
Arkins quarry,particularly as to the possibility of obtaining 
stone of proper size for the upper cornice course of the build¬ 
ing in your charge. 


Upon further consideration it is deemed inadvisable to 


make any 


this upper course 


change whatever in the size of the stone forming 
:r course of cornice,and you are directed to so inform 


the contractor. 


Respectfully, 


Acting supervising Architect. 


«T • 3 • S • 


DENVER. New Mint, 



Treasury Department 




in rqplyinif to thit Letter the 
initial* in H 


comer mu* 


toper ruiht- tana 
1be referred to. 


OFFICE OF THE SUPERVISING ARCHITECT 

Washington, April 26,19004 


1AT 

Superintendent ot Construction, 

U.S.Mint (flew), 

Denver, Colorado. 

S i i* # 

Your letter of the 21st instant is hereby acknowledged in relation 
to the marble work embraced in a contract with J.A. McIntyre, for founda¬ 
tions, superstructure, fee., of the building under your charge. 

Your statements are noted, and your action in rejecting marble work 

with broken and patched comers is approved. 

In reply to your inquiry as to the extent of broken marble joints 

which you are to pemit at rear edge of jambs, you are advised that not 

, , , i owec i Pilaster capitals 7 deep may be 

over 2* chipping should be allow 

permitted with perfect safety. 

* Respectfully, 


✓ t- 


Acting 


xS *- \ 'V . / , 

Supervising Architect. 





QDt'tice of (tfustotfian, 

U. S. Court-House and Post-0fflc«, 


Pueblo Golo.,April 30 *00* 


Mr.Lee Ulory 

Superintendent 

Denver Colo», 

Dear Sir: 

Relative to the matter *f the roof on this building and 
your favor of the 28thinst.,I rill state that the defects in the roof 
are of such general nature that it would be almost impossible to make 

minor or temporary repairs* 

At least there cannot be any material damage done before your 
visit this week at which time you can determine what is best to do. 



Y&U'? 

V 

Acting Custodian. 





PUk ♦ 


Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 




fn replying to this Letter the 
initials in upper rich t-ha nd 
comer must be referred to , 


Washington, April 25,1900, 


Enclose< 


Superintendent of Construction, 

U.S.Mint (New), 

Denver, Colorado, 

Sir: 

Enclosed herewith find letter addressed to this office on tho 19th 
instant by the Custodian of the U,S.Post-Office, at Pueblo, Colorado, for- 
warding two proposals received by him to make repairs to the roof of 
the building in his custody. 

The enclosure will explain itself, and you will note that the bin¬ 
ders fail to guarantee the roof in a watertight condition for any poiiod, 
^he lower bidders simply stating that they will guarantor the roof no j 
to leak when repaired. 

You are herebv directed, when your duties will P ermlt * at soustim 
after the f irst proximo, to visit the buildir^ named, to give considera- 

l i°n to all the circumstances, and to prepare specifications ' 

hairs necessary to place the roof in satisfactory conuitic , 

Provisions of which should be that the successful bidders will be 
to guarantee the roof in a watertight condition ioi u l'® 110 

t0 fumish satisfactory bond therefor. ^ to tha Custo _ 

u Pon completion of the specifications an competitivo pro- 

l,i ^ of the building, with the request t - with his specific 

f0saX8 based thereon, to be forwarded to this o • 
r «°o>aa e nd aUcri> for suoh act ion as may be determine . 


. New Mint, Denver, Colorado. Paye 2. 

Sup^'- ' * 

. 

If, upon your arrival at Pueblo, you find that any serious da ma ge 
will result to the building by reason o± the leaks, you arc requested to 
call the attention of the Custodian to the provisions of Section X of 
printed "Instructions to Custodians" and have the repairs made thereun¬ 
der, provided that such repairs are of a minor and temporary character, 
to afford relief until action can be taken upon the proposals for the 
repairs under the specifications to be prepared by you. 

Please remain at Pueblo for a few days, if your duties will permit 
and aid the Custodian in securing the proposals, and upon completion of 
this duty, return to Penver, Colorado. Return the enclosed papers. 

Your actual traveling and subsistence expenses while in the perfor¬ 
mance of this duty will be paid from appropriations undor the control of 
this office. 

Respectfully, 

; > r f Acting Supervising- Architect. 





/ 6 2 - 


vv 


form No. 168* 


THE WESTERN UNION TELEGRAPH COMPANY. 


INCORPORATED 


CABLE SERVICE TO ALL THE WORLD. 


21.000 OFFICES IN AMERIC A. _ 

This Company TRANSMITS and DELIVERS messages only on conditions limiting its liabUity,^^ich have^b^n^a^nt^to^by ii a ^i e f or errors or delays 

357 


RECEIVED at 1114 to 1118 17th St., Denver, Colo. 


Standard Tima. 


14 A Bt Js 22 Paid Govt 
Washington PC May 10th 1900 
Supt tiller y, New Mint ; 

Denver Qolo 

x. vMir* venort. bids here waiting actions 

Return Pueblo roof papers wi*h your report. 

J K Taylor, Supervising Architect 911A 















DENVER MINT. 




Treasury Department 

Office of the SUPERVISING ARCHITECT 


In rtptjnnp to this Letter the 
initials in upper right-hand 
comer must he referred to. 


comer muc\ 


Washington, May 10, 1900 



The Superintendent of Construction 


United States (new) Mint, 


Denver, Colorado. 


Sir: 


I have to request that you advise this office at 
your earliest convenience as to the quality,pressure 
and effect upon boilers of water supplied from the 
city mains which will be available for use in the 

building under your charge. 

Also as to the desirability of utilizing filters, 
whether same are in general use in Denver,and,if so, 
what particular hinds. 

in brief, give a general statement of the general 
practice adopted for steam heating and water plants 
in large buildings and Hotels in your city. 


Respectfully 




R. 





T_ 

DEHVER,COL. U.S.MI1IT BLDG. 

form 32. \ 

Ed.l2-29-’91—2,000. / 


6 ^ 




^msttry IPjeyaritimrt, 

Ofpice of THE SUPERVISING ARCHITECT, 
Washington, D. C., May 10, 1900. 


Lee Ullery, 

tog*. V. 8. Mint Building, 

Denver, Col. 

have to acknowledge the receipt of your “Estimate of Funds'’ required 
'or the work on the building under your superintendence during the month 
of May', 19007 ^ » an ^ advise you that, as it appears the remittance 
of funds heretofore made to the Disbursing Agent on account of the appro- 
priation for the- building is sufficient to meet all vouchers issued or to be 
issued for expenditures on account of the work on the building, to amd, 
including the last day of the current month, no further remittance will be 

made to him at present. 

Respectfully, yours, 



DffitVER.COLO. MINT. 


| 


Treasury Department , ^ 


Enclosure. 


/ 


Office of the supervising architect 


Washington, May 14,1900. 


xhe oiiperintendent of Construction, 
New Mint Building, 

Denver, Colorado. 


1 enclose herewith, for your information and the files 
of your office, a copy of Department letter of even date,ac¬ 
cepting the proposition of Mr.John A. McIntyre, the contractor 
for the foundations,superstructure and roof covering of the 
building in your charge,-forwarded in your letter of the 25th 
ultimo,- to cut the hip rolls to fit over the regular roof 
tiles,in lieu of flattening the tiles along the hips as re¬ 
quired by the specifications,all as stated in the said letter 

of acceptance. 


& 


Respectfully, 




DEMVEH,COLO. MINT. 


M-*y 1^1900. 


Mr. John A. McIntyre, 

Cooper Building* 

Denver, Colorado. 

Sir:- 

In view of the statement and recommendation contained in 
letter of the 25th ultimo from the superintendent of construc¬ 
tion of the new Mint Building at Denver, Colorado, your propo- 
siUon, dated the 84th ultimo, addreered to him,is hereby accept 
ed to cut the hip rolls to fit over the regular roof tiles,in 
lieu of flattening the tiles along the hipa as required by the 
specifications for .ing a part of your contract for the founda¬ 
tion, superstructure and roof covering of the building .your 
Original proposal for which was accepted Maroh 89,1898, without 
additional expense to the Government, the same being deemed 

reasonable* 

It ie understood and agreed that this change is not to af¬ 
fect the time for the completion of the won* as required by the 
terms of your oontraet;that the same is without prejudice to 
any an i a n ^i^hte of the United States thereunder;and without 
prejudice, also, to any and all rights of the United States a- 
galnst the suretiea on the bond executed for the faithful ful¬ 
fillment of the oontraot. 




John A. Kclntyre. Page 9. 

Plena^ promptly acknowledge the receipt of this letter, 
a oopy of 'which has been forwarded to the superintendent of 
the building, for his information. 

Respectfully, 

J.S.n. Secretary. 


J.s.S 







COLO. ( new ) 

* pom _l 


DENVER- 

E d i2 i»r •* w * ) 


F 




AUTHORITY FOR OPEN-MARKET PURCHASE. 

( Alt UtUnrt in reply to official oommuniraltofu mwt refer to initial in upper right-haiul corner. i 



^rcasurg department. 

ofpioe of the SUPERVISING ARCHITECT, 

Washington, D. t\, May 18, 1900. 
Superintendent of Construction, 

Mint Building, (new), 

Denver, Colorado. 

Sir! 

In view of the request and recommendation contained in your 
letter of the 14 th instant and the public exigency requiring the 
immediate delivery of the articles and performance of the work yOU 

are hereby authorized to incur an expenditure not exceeding 
six dollars and seventy-five cents ($6.75) 

in securing in open market at lowest prevailing rates. 


*ater rent for six months from the 

for use in the Superintendent’s offioe. 


$ 6.75 


Your attention is called to printed "Instructions to Superin¬ 
tendents," and you will issue and certify vouchers on account of 
the above in accordance therewith, payment to be made from the 

appropriation for “Mint Bull ding ,Denver ,Colo. 

Respectfully yours. 

Chief Executiv^'Offic^'f' 


2 ^ 








DIVISION OP 

appointments. 



Treasury 


Department 


OFFICE OF THE SECRETARY 


Washington, May 18 , 1900 . 


Mr. Lee Ullery, 

Superintendent of Construction, U. S. Mint (new), 

Denver, Colorado. 


Sir: 

I nave to inform you that the Department has this day made 
the following changes In connection with the fence on the building 


under your superintendency: 

enQ c# Wilson, watchman at $840 per annum, discontinued to 

^ ♦ fMTii and after the 6th proximo, and granted leave of 

taxe effect from ana ^ 

♦ 02nd instant to date of discontinuance, 
absence from the 

tut hill, Watchman at $840 per annum, discontinued to 

_ oru * after the 5th proximo, and granted leave of 
talce effect fr0 ‘ 

oond instant to date of discontinuance, 
absence f rora the * 

ouigley» Inspector of Granite at $1800 per annum, 

Herbert y 

changed to Inspector, at same compensation, from date 
design®- „~ r vices to be utilized both at the building and at 

Of oatn, se ' V 

cuttms 

ar e authorized to issue and certify vouchers in accordance 


th© 


you 

th® 


terms of this letter. 


with 


Respectfully, 




PUEBLO,COLO.,P.O. 



I,, rnjlyi^Q io :hm Letter the 
iniU(U4 1 n up her riuht-hand 

nomerttnul oe rejerred to. 

Enclosure. 


I (p*\ 

iREASURY DEPARTMENT ^ 

Office of the supervising architect 

Washington, May 21, 1900. 


Mr. Lee Ullery, 

Superintendent of Construction, 

Mint Building, Denver, Colorado. 

Sir:- 


I enclose herewith Disbursing Clerk George A. Bartlett's 

check, No. 16639,5, drawn to jrour order, in the sum of.$21.90, 

being for expenses incurred by you in traveling from Denver to 
Pueblo, Colorado, and return, under orders from this Department. 
Please acknowledge receipt. 

Respectfully, 


A_ 

Chief Executive Officer. 


F.D. 



0 


DENVER,COLORADO: NEW MINT. 



/ r< V J to Uu*l*tt* the 

inliiaU in upper right-hand 
comar w»*»f M rt(«rrtd to 


Treasury Department 

Office OF the SUPERVISING ARCHITECT 


\ 




Va& :or May 22, 1900. 


mr 

The Superintendent of Construction, 

United States (new) Mint, 

Denver, Colorado. 

Sir: 

I am in receipt of your letter of the 17th instant, 
calling attention to the fact that a four inch pipe is 
indicated in the corner of the large vent shaft south 
of column # 9 ,shown on drawing #3 for the building under 


your charge. 

in reply you are advised that the drawing indicates 
an error,and the horizontal run from the foot of the four 
inch soil pipe near column #9 should be omitted.and U*- 
wise that from the four inch soil pipe near colur* #40. 

The horizontal runs for the two pipes refers o 
are to be provided under the plumbing contract. 

Dia , 


R. 



DENVER. P.O. & CT.H. 


B 


I • v■W k t.uu J*ttn e*.j 
rt?ho U < n upper right-hand 
corner r -44? tc r*/*rr?4 t M 



Treasury Department 

OFFICE OF THE SUPERVISING ARCHITECT 


'7 


s 


Washington, May 22, 1900, 



H 


Superintendent of Construction, 

U. S. Mint (new), 

^ Denver, Colorado. 

Sir: 

You are advised that the Department has rejected the proposals 
for fitting up baths for Railway Mail Clerks, in the basement of the 
Post Office and Court House building in your city, forwarded in the 
Custodian’s letter of the 2nd instant, for the reason that the work is 
more elaborate and expensive than was considered necessary. 

The Custodian has been instructed to prepare a modified specifica- 
for work not exceeding five hundred dollars ($500.00), and you 

. j f 0 confer with him immediately and to assist him in the 

are requested 

the specification and in securing proposals. 

preparation 01 w 

r e requested further to be present at the opening of bids 
k ^} ie same before they are forwarded, submitting your recom- 
and to c ^ oU gh the Custodian as to acceptance. 

mendatio" 8 Respectfully, 

Supervising Architect. 
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